PUBLIC WORKS, IRELAND. 



RETURNS to Two Ohders of the Honourable The House of Commons, 
dated 21 February and 12 April 1839;— ^or, 

— Nor 1.— 

RETURN of tbe different Roads (excepting Mail Coach Roads) under the 
Management of the Commissioners of Public Works in Ireland ^ 
showing the Length of each Road in English Miles, &c., the Expense of Con- 
structing such as have been completed, and the Expense of Repairs of each 
Road, for each of the last Three Years; distinguishing those under Contract 
from those repaired 'under Engineers of the Board, and stating the Expense 
of Superintendence whenever it can be separated from the General Expense; 
stating also, whether the Contracts are entered on by Public Notice and Com- 
petition, or how. 

( Sir Robert Ferguson.) 



— No. 2. — 

COPY of the CoRREsroNDENCE between the Lords of the Treasury, and 
the Commissioners of Public Works in Ireland, relating to the Disposal 
of the Sum of £.50,000, placed under the control of the Commissioners, 
liy the Act 1 & 2 Victoria, c. 21, for the Promotion of Public Works in 
Ireland. 

( Mr. French.) 



Ordered, by The House of Commons, to be Printed, 
7 1839. 



[Price 6rf.] 



249. 
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ROADS UNDER THE MANAGEMENT OF THE 



-No. 1.— 



A RETURN ol the different Ro*»s (excepting MaiJ-coach Roads) under the Management of the Commissioners of Public Works in Iretom^ 
Road, for each of the last Three Years j distinguisldng those under Contract from those under Engineers of the Board, and stating the Expense sf 
' ' 1, or how. 



Authority 
under which Roads have 
been made, 
or ate mmntain^. 



Roads completed, c 
course of execution, by 
Grants (not exceeding 
one moiety of the ex. 
pense) under 1 & 2 
Will, 4, c. 3S, main- 
tained under sane Act. 



Roads in course of execution | 
by Grants (not exceeding 
one moiety of the ex.t 
pcDse) under 1 & 2 
Will. 4, c. 33. 



Sundiy roads in course of 
execuiaon under IVict. 



Loughrea to the Loughgraney'road • 
Castlerea to Baliinasloe by Ballygar 



Larne to Eallycastle 
Kenmare to Glengariffe - 



Fivemiletown to Clones 



Centinaveena to Dicmahair 



Donegal to Fettigo • 

Talla to Loiighgraney 
Bunowen Bay to Clifden 
Listowel to Lisellin - 
TuUa to Limerick • 



Turnpike roads maintained 
purauant to piovisions 
oftheActl fie2Will.4, 
c. 33, 8. 102. 



Cahirciveen to Ballinskelligs 
Waterville to Ballycainahan 
Clifden, neighbourhood of - 
Menus to Bealuanagh 
Letteikeony to Dungloe • 
Letterkenny to Creeslough 
Loughrea to Marble-hill - 
.Tulla to Gort 



Woodford towards Loughrea 
Gunsborough Estate 
Sugraney-eross to Lisattmig Br. 
Glenquin and Goulboume 
Tralee to Castlemaine 
Culfin and Bunowen 
Castlederg to Fettigo 
EnnUtymon to Galway 
Glencnllen from Rathfarnhaiu 
KlUetur to Fettigo - 
Spiddle and Costello 
Ennis and Woodford 
Stieomstown and Cleggan 
Dingle to Ballydavid 



Moyferta Barony 



Belfast to Antrim ... 
Dublin to Mullingar 
Dublin to Navan ... 

Dublin to Howth ... 

Dublin to Malaliide and branches 
Dublin towards Swords . 





Length 


Expense 


expense of 








of each Road. 


of each Koad 


of Constructing 


1836. . . 




such as have bee 






English Miles, 


Under 


Under Engineers 




&c. 


completed. 


Contract. 


and by 

Day Labour. 




M. F. r. 


£. s. d. 


£. s. d. 


£. r. i. 


- Clare 


5 0 0 


2,645 7 11 


. 




• - Galway 


10 1 2d 


3,193 11 11 


- - - 




• Galway 


4 1 3 


1,190 13 - 


51 12 ~ 


1 18 8 


- - ' Antrim 


14 3 34 


18,602 11 10 


- 


218 8 10 


• Cork and Kerry 


17 2 0 


23,637 17 11 


• 




- • Fermanagh 


11 0 0 
4 1 


4,413 12 7 


- - ■ 


127 8 - 
69 12 11 


• . Galway 






12 4 18 


4,322 18 5 


■ 


64 1 7 


. - Leitrim 


14 2 - 


4,486 18 11 


- - - 


- . . 




10 4 T 


3,363 17 2 




63 17 10 


- - Donegal 


12 0 0 


1,776 1 1 


60 - - 


- - - 


- • Donegal 


11 7 10 


3,803 10 - 


- - - 


- - . 


- • - Clare 


11 0 0 


3,839 - - 


- 


. 


- ■ Galway 


3 0 0 


1,105 13 4 


• 




. . 


4 4 0 


1,900 7 3 






. • - Clare 


6 3 21 


2,719 - 11 






- - Keny 


14 1 26 








- • Galway 


2 4 7 








- • Kerry 


5 2 3 








Kerry 


8 I 7 








. . Galway 

- - Keny 


3 0 0 
9 6 0 


> These roads are in coune of execution. | 


- • Doneeal 


10 0 0 








• - Donegal 


7 0 80 








■ - Galway 


3 3 3 








Clare and Galway 


9 2 24 








• - Galway 


5 5 4 








- - Kerry 


6 2 32 








Ac. - Kerry 


12 3 8 








- • Limerick 


6 6 0 








- - Kerry 


8 0 27 








• - Galway 


5 5 28 








• - Donegal 


2 4 16 








• - • Clare 


3 6 29 


/ In course of execution. 




- - Dublin 


3 0 0 








/Fermanagh 
\and Tyrone 


1 3 25 

2 1 15 








■ • Galway 


13 1 23 








- - Galway 


- 








- - Galway 


9 7 0 








■ - Kerry 


■ ‘ - 








- - Kerry 


11 IS 


1.274 17 - 


- - ■ 






16 4 14 






1,672 6 8 




51 0 0 


These roads 


. . . 


1,761 - n 




29 0 0 


werenotcon- 


- 


1,303 3 1 




9 0 0 


structed by / 
Commission. 




72 14 I 




11 3 21 


crs. 


- 






7 0 0 




. . - 
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— No. 1. 



,to.i»e toglh »( »ck Ro.d m EDglisU MU=s ; tl,« E,pto,e of ComnoclloB imh af ha.e ten coopted, and lie Eapcnao of Eopai,. of each 
Scpcnatendcnc, »hene... it can be acpaialed fro* the General Eapco.,, eteng al„, whether the ConMeh, aro enlcred on by Public Node, and 



HEPAIRS OF EACH EOAD, FOR EACH OF THE LAST.' THREE YEARS, 



Cost of 

ISoperintendeoce. 



7 13 4 
64 12 - 



1 8 8 T. 



Under 

ContiAct. 



Under Engineers 
of the Board, 

Day Labour. 



25 18 2 
28 5 5 
38 13 3 



104 9 11 
40 3 r 



1 8 3 8. 


Under 

e, Contract. 


Under Engineers 
of the Board, 
and by 
Day Labour. 


Cost of 

Superintendence. 



IS 18 
1 16 



1,898 1 4 
1,966 19 6 
987 16 - 
634 19 > 



1,550 2 6 
2,166 13 6 
1,035 4 4 
361 14 2 



1 S 



249 - 
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5 19 
64 12 



66 - - 
139 16 10 



OBSERVATIONS. 



Contract by public nodoe. 



- - A portion of this road not 
fully completed. 



- • Only B part of this road 
yet opened. 



'• • Contract, by agreement 
with nearest proprietor. 

- - Contract j like terms, but 
since ended. 



Thus marked •, superin- 
tendence has been merged 
in adjacent districts, but 
without extra cost. 



• - Superintendence merged 
in MQttal district j only a 
portion as yet open to the 
public. 



( concitmed) 



ROADS UNDER THE MANAGEMENT OF THE 



Authority 

under which Eoads have 



or are maintained. 



Beads maintained under 
the 6 Geo. 4, c. 101, 
and placed under ma- 
nagement Commission- 
ers Public Works by 
1 & 2 Will. 4, c. 33, 
s. 107. 



District, Name, or Designation of each Road. 


Length 
of each Road 
in 

English Miles. 




Ennis and Kilrush - - * . 


26 2 3 




Kilrush and Mountrivers ... 


8 2 1 




Bella and Lahinch - 


37 0 0 




Ennis lo Ennistymon ... 


6 3 3Q 




Ennis and Corofin .... 


2 3 20 




Ennistymon and Ballymacara - • 


2 3 7 




Ennis and Crisheen .... 


4 5 10 




Tinker’s Hill - . - 


1 0 22 




Bioadford and Truagh ... 


0 2 25 


Galway 


Ballytum and Marble Hill - 


11 4 38 


Limerick 


Askeaton and Robertstown ... 


17 2 0 




'Kanturk and Bogta - 


28 2 0 t 


Coik - 


Newmarket and Charlcville ... 


12 4 0 


Newmarket, towards Wellesley Bridge 


IS 0 0 




[^Macroom and Ballyvourney 


14 0 0 




Newmarket Road to Wellesley Bridge - 


7 2 0 




Wellesley Bridge to Listowel 


12 0 0 


Kerry - 


Newcastle Road to Castleisland • • 


10 0 0 


Ballyvourney Road to Glenflesk - 


5 2 0 




Cloghere^n to Kenmai'e ... 


IT 2 0 


Limerick . • 


Newcastle to Abbeyfeale . . - 


14 4 0 j 


Coik - 


Skibbereen to Ciookhaven ... 


21 0 0 




^■Newport and Thuiles .... 


23 6 22 1 


Tipperary - 


Tipperary and Nenagh - 


17 2 39 




fGalway and Maam Line ... 


5 0 0 




Outerard and Clifden .... 


36 0 0 




Clifden towards Wwtport ... 


26 0 0 




Clifden and Boundstone ... 


9 0 0 




Knockferry and Spiddle 


16 0 0 


Galway 


Umsbeg and Canal Badge ... 


12 0 0 


Stieamstown and Clegsan - 


4 0 0 




Tully and Ballinakill .... 


4 0 0 




Leenane and Cong .... 


20 4 0 




Leenane and Ardane - 


21 0 0 




LKilmore and Kentstown ... 


4 6 12 




Etris Main Line - 


60 4 0 -1 




North Coast Line - 


15 4 0 




AehilLine ..... 


30 2 27 


Mayo - 


Belden-ig and Ballycastle ... 
Ballintubber Line .... 


10 0 0 ^ 


4 5 4 1 




Westport towards Clitden ... 


15 0 0 




Swineford and Killala - . . 


22 0 0 J 


Leitrim - 


Moliill and Cloon .... 


3 6 22 


. Roscommon 


Eastersnow and Schiamogue - . . 


11 4 8 



Expense 
of Constructing 
such as have 



Boads not 
^constructed by 
' Commissioners. 



expense op 



1830. 



Not by Com- 
missioners, 
though parti- 
ally completed 
by Parliamen- 
tary grant of 
5,000 1. 

Not by Com- 
missioners. 



imsstoners, par-j 
” ’ complet- j 
ly Parlla- i 
. ary gn 
of 8,0001. 

Commissioners I 



Under Eagiaeasl 



and by 
Elay Labour. 



Ofljce of Public Works, \ 
Dublin, 29 April 1839. / 



Note in Explanation.— The results shown by this Return arc, that above 162 miles of roads under the Board’s manage- 
ment have been made, at an average cost of 6411. per mile; and that these roads have been hitherto maintained at an 
expense of not more than one-fourth the amount which roads not constnjcted by the Board have required. 

pe great discrepancy which appears in the rate of "superintendence " arises from the roads being more or less dispersed. 
Where a considerable extent of road is comprised within a small compass, superintendence can be more efficient, and its 
expeiae far less; on the cpotrary, a single road in a district, where the county surveyor cannot conveniently be employed 
to superintend, is the most costly. '' 

The superintendence includes head overseers and pay-clerb ; the latter, a very necessary charge in works carried on by a 
public body. The salaries and allowances are, however, exceedingly low. It will be obseived, as a remarkable feet, that 
the expenses of maintenance will be found to be nearly in an inverse ratio to the cost of superintendence, vi*. 

Southern 

• Office of Public Works,"! 

Dublin, 29 April 1839. J 
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COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



repaibs of each road for each of the last three years. 




. 183C. 




1 8 8 7. 


1 1 8 3 8. 






Cost of 

SuperinteudcQCe. 


Under 

Contract 


Under Engineers 
of the Board, 
and by 
Day Labour. 


Cost of 

Superintendence. 


Under 

Contract 


Under Engineers 
of the Board, 
and by 
Day Labour. 


1 Cost nf 

Superintendence. 


OBSERVATIONS. 




£. s. d. 
236 6 - 


£. s. d. 


£. s. d. 
1,951 17 - 


£. a. d. 
236 9 - 


f. s. d. 


£. a. d. 

1 

2,317 5 8 


£. a. d. 
240 11 10 


Note. — Roads maintained 
under 6 Geo. 4, are divided 
into districts, and are shown 
separately. 

CenUol District. 




333 1 6 


■ - - 


1,421 17 7 


326 1 ' 3 


- - - 


i,66S 18 8 


342 14 1 


Southern District. 




69 16 6 


64 3 4 

j 


680 16 4. ' 


61 - - 


ICO 12 6 


763 10 10 


66 7 - 


. - • Superintendence occa- 
sionally merges in foregoing. 
The contract by public com- 
petition. 


1 


205 3 - 


... 


2,163 11 1 


192 5 - 




2,253 10 6 


208 6 4 


- Western District, Southern 
Division. 




7 12 9 


- . . 


318 1 5 


31 9 10 


18 - - 


72 la 1 


3 8 9 






182 12 T 




2,098 d - 


206 11 11 




3,787 18 1 


144 14 4 


- Western District, Northern 
Division. 




8 5 ~ 
23 2 6 


200 - - 


19 11 2 


3 - - 

20 - - 


200 - - 


42 1 


21 1 - 


i Contract upon public notice. 



John C, Walher, 

Accountant. 



134 miles j maintenance about £.11 10 per mile ; 

lir - - - ditto ■ - - 17 10 - - - 

163 - - . ditto ■ - - 14 13 - - - 

147 - - ditto - . - 17 13 . - - 



Southern District, comprising 
Central District - ditto 
Western District,1 
Southern Div" / “““ 
Western District,! 

Northern Div" / 

The Turnpike Hoads ditto 105 



ditto ... 48 - . - - 



superintendence 23 per cent, 
ditto - . . 11 — 

ditto ... 8^ — 

ditto ... 6f — 

ditto ... 5f — 



It it not meant to be inferred that this is a necessary cons^uence, but it will tend to explain that it is not a correct prin- 
«ple to calculate the per-centage which superintendence bears to expenditure, as a means of judging of the propriety of the 



J. F. Burgoyne- 
SrtokeT.Oulty. 



= 49 - A 3 

Printed image digitised by the University of Southampton Library Digitisation Unit 



6 CORRESPONDENCE between the LORDS OF THE TREASURY 



- —No. 2.— 

A COPY of the Correspondence between the Lords of tlie Treasury, and 
the Commissioners of Public Works in Ireland, relating to the Disposal 
of the Sum of £.50,000, placed under the control of the Commissioaers by 
the Act 1 & 2 Viet., c. 21, for the Promotion of Public Works in Ireland. 



Gentlemen, ' Treasury Chambers, 29 June 1837. 

The Lords Commissioners of Her Majesty’s Treasury, having taken into consi- 
deration your several letters recommending applications for the following loans and 
grants in aid of works in the counties therein specified, viz. 

Grayid Jury of the County of Kerry. 

Loan of 1,050 L, and grant of 1,050 h, for a road from Cabirciveen to the Sea, at BaJlin 
skelUgs, between Kilcoman and the Cross of Clahanavoe. 

Loan, of 4,300 Z., and grant of 4,335 Z. 17s. lorf., fora road from Kenraare to Cahirci- 
veen, between Waterville and Ballycarnahan. 

Grand Jury of the County of Oalway. 

Loan of 850 Z., and grant of 857 Z. as. ^d., for proposed improvements on the Connemara 
central road from Clifden to Galway and W estport. 

Grand Jury of the County of Kerry. 

Loan of 3,20oZ., and grant of 2,212/. 3s. id., for a new line of road from Tralee and 
Kiiloylan to the Sea, at Ballinskelligs, between Menus and Bealnanah. 

Grand Jury of the County of Galway. 

Loan of 400 1 ., and grant of 814 Z., for a new road from the old road from Loughrea by 
Woodford to Limerick, to the road from Portumna to Mountshannon. 

Grand Jury of the County of Donegal. 

Grant of 1,816 Z. 2 s. for a road from Letterkenny to Dunglow, between the road in the 
lands of Cummin, barony of Boylagh, and the old road at Garton Lough, barony of 
Kilmacrenan. 

Grant of 1,821 Z, 14 s. ^d. for a road from Letterkenny to Creeslagh, between Kilmacrenan 
and Creeslagh. 

Grand Jury of the County of Clare. 

Loan of 500 Z., and grant of 1,230 1 10s., for a road from Tulla to Gort, 

Grand Juiy of the County of Galway. 

Loan of 750 Z., and grant of 774 for a road from Tulla to Gort. 

I have it in command to acquaint you, that, as the Bill which was introduced by 
this Board into Parliament, authorizing, amongst other things, the application oY 
the further sum of 5o,odo Z., by way of grant, in aid of Public Works in Ireland, 
has passed both Houses of Parliament, my Lords are of opinion, that they will 
be now justified, under the circumstances which render an early decision upon 
these applications of great importance, in giving their sanction to the several pro- 
posed loans and grants as recommended by you; and I am to state, that their 
Lordships will be prepared-to direct the issue of the necessary monies out of the 
Exchequer in Ireland, as soon after the Royal Assent shall be given to the Bill in 
question, as you shall make application to this Board for that purpose. 

I am at the same time to acquaint you, that in all future cases in which you 
may make application for grants, under the authority of that Bill, ray Lords 
request you will at the same time state the amount of the grants already made 
upon your recommendations. 

rpL /-I • ^ 

ihe Comimssjoners of Public Works, (signed) A. Y. Spearman. 

Ireland, 
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, Office of Public Works, Dublin, 

May It please your Lordships, 5 July 1837. 

We had the honour to receive your Lordship’s sanction, conveyed by Mr. 
Spearman s letter of the 29th ult., to sundry loans and grants therein particularly 
expressed, for the execution of Public Works in various parts of this country* 
and, as the Public Works Act has received the Royal Assent, we request your 
Lordships will be pleased to give the necessary directions for the transfer to the 
credit of our account for grants in the Bank of Ireland, the sum of 7,550 /. to 
enable us to forward the necessary operations for commencing the works and car- 
tying them on with vigour. The amount is made up of the foUowing sums 
applicable to the several grants sanctioned respectively, viz. ' 

£. 500, in part of grant of 1,050!. for road from Cabirciveen to the Sea, at Bal- 
linskelligs, between Kilcoman and the Cross of Clahanahoe. 

£. 2,220, in part of grant of 4,3351- 17 lod. for road from Kenmare to 
Cahlrciveen, between Waterville and Ballycarnahan. 

£.1,100, in part of grant of 2,213!. 6 s. id. for road from Tralee and Killor- 
gan to the Sea, at Ballinskelligs, between Menus and Bealnanah. 

£.400, in part of grant of 857/. 2 s. 5 d. for roads from Clifden to Galway and 
Westport. 

£. 400, in part of grant of 814 1 . for new road from old road from Loughrea by 
Woodford to Limerick, to the road from Portumna to Mountshaunon. 

£.350, in part of grant of 774!. for the road from Tulla to Gort, county 
Galway. 

£.600, in part of grant of 1,230 1. los. for the part of said road in the countv 
Clare. 

£. 1,000, in part of grant of i,8i6I. 2 s. for road from Letterkenny to Dunglow. 

£. 1,000, in part of grant of 1,821 1 . 145. 5^. for road from Letterkenny to 
Creeslough. 

Total £.7,550. 



We have, &c. 

The Lords Commissioners of (signed) J, F. Burgoyne. 

Her Majesty’s Treasury, London. Brooke T.Ottley. 



Gentlemen, Treasury Chambers, 7 July 1837. 

With reference to your letter of the 5th instant, I am commanded by the Lords 
Commissioners of Her Majesty’s Treasury to acquaint you, that the Comptroller^ 
general of the Exchequer has been directed to transfer to your account the sum of 
7 » 55 o^*j to be by you applied for the purposes of the Act 1 Viet. c. 21, in Public 
Works in Ireland. 

I am, &c. 

The Commissioners of Public (signed) A. Y. Spearman. 

Works, Ireland. 



Gentlemen, Treasury Chambers, 10 June 1837. 

I AM commanded by the Lords Commissioners of His Majesty’s Treasuiy' to 
transmit herewith, for your information and guidance, copy of their Lordships’ 
Minute of the 9th instant, on the subject of the Works at Tralee Harbour. 

I am, &c. 

The Commissioners of Public (signed) A. Y, Spearman. 

Works, Ireland. 



349 * 
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8 CORRESPONDENCE between the LORDS OF THE TREASURY 

Copt of a TREASURY MINUTE, dated 9 June 1837. 

My Lords have before them the application from the Commissioners of Tralee 
Harbour for a grant of 7,000/. to enable them to complete the works, on which a 
sura of nearly 8,300/. has already been expended, advanced from the Commissioners 
for the Loan of Exchequer Bills. 

My Lords cannot entertain this proposition for a grant of 7,000/., without 
abandoning the general principle by which improvements of harbours at the public 
expense has been limited to cases in which the naval service of His Majesty, or 
the expedition and security of Post-office communication, render such expenditure 
necessary. 

My Lords have also before them various representations, stating the hopelessness 
of procuring any repayment of the sums already advanced on the security of future 
tolls, unless the work be completed, out of which such tolls are to be hereafter 
received. 

My Lords also learn, from communications from the Irish Government, that 
very great distress exists in the district in question, from want of employment and 
the high price of provisions. 

My Lords have suspended giving any final directions on this case till the Bill for 
the promotion of public works, introduced under their authority, and now pending 
in Parliament, has passed into a law ; but as they consider the case to be one of 
urgency, and deserving of the most serious as well as the most immediate conside- 
ration, they are willing to take the preliminary steps which are requisite prior to 
the passing of the Bill, the actual and final decision being reserved till the Royal 
Assent shall have been given to the Bill. 

. They therefore direct a letter to be written to the Board of Public Works, to 
inform the Commissioners, that my Lords direct their immediate consideration to 
this application, with a view to the completion of these works, if upon a review of 
the facts it should appear that the public money already advanced will be thereby 
better secured, and its repayment better provided for, and at the same time the 
existing distress relieved, and the interests of the district adjoining to Tralee Har- 
bour promoted. As the plans have been already before the Board of Public Works, 
and as the Commissioners are apprised of all the facts of the case, my Lords, there- 
fore, assume, that no avoidable delay will be allowed to intervene, if the Commis- 
sioners are of opinion that this work will, under the circumstances herein set forth, 
^ a fit object of encouragement under the provisions of the Bill now in progress. 
My Lords will be ready to approve of an advance to the extent required, provided 
adequate security, either by local taxation, amount of tolls, or private security, is 
entered into for the repayment of one half the expense, and provided also that 
any amount of private subscriptions originally entered into for this work are made 
good. 

As the emergency of the case is stated to be extreme, my Lord.s direct that no 
delay should be allowed to intervene, but that the most immediate attention should 
be given to this Minute. 

Write to the Commissioners of Public Works accordingly. 



T,r ’ ^ Urace of Public Works, Dublin, 

Ma^y It please your Lordships, - 7 July ^ 837. 

WE nave had under consideration the Minute of your Lordships, dated 
9th June, on the subject of the completion of Tralee Harbour, and have made 
every inquiry m our power on the subject, and we beg to report that we are satis- 
iiea, 3 St, that the work is one of much importance and public utilitv. 2d, That 
there are no means availaWe, without the interference of this Board, for carrying 
f, nn-w That perhaps the best and only chance of recovering the 

6,000^., formerly advanced for this object by the London Exchequer Loan Com- 
miss oners, will be by the completion of the works. 4th, That there is a very 
flleviafeT'^ <=xtstog In Kerry, which it would be most desirable to 
tn Tbp n V !■ °f useful public wotks. 5th, It is a case well adapted 

JeceLed SloyaVlent! 

0 Per ‘I'S purpose is, according to tbe estimate of the Boards, 

it rnntr I .I't strongly recommend that a moiety, viz., 4,569!. 19s. 6if. 

be contributed, as a grant tinder the provisions of that Act. 

Of 
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AND THE COMMISSIONERS OF PUBLIC WORKS, IRELAND. 9 

Of the remaining moiety, 1,184!. has been raised off the county bv presentment 
but cannot be paid until the completion of the work j ^ r > 

Of the original subscriptions which your Lordships Minute requires should be 
paid up, 600/. remains due which, however, from deaths and insolvencies, only 
350!. can be now considered available, and which, we propose, should be paid up 
forthwith deducting the amount of these two sums from the moiety, (4,560!. 

hTbot'^tolir ™ secmity of the 

The finishing of the harbour, as proposed, will enable the local commissioners 
to add considerably to the tolls, in a manner that will not be too onerous upon 
the trade, and those commissioners have sanguine expectations that the produce 
•will be eventually ample to reimburse the Government with interest for all its 
advances on that security, but this Board do not feel justified, under the heavy 
responsibility attached to them, in stating their full acquiesence in these calcula- 
tions j we however believe them to be very likely to be realized. 

Viewing the strictness of the conditions required by the Public Works Act 
(1 & 2 dl. 4 , c. 33), and the urgency of the case, they would beg to recommend— 

1st. ihat the interest on the former loan be reduced to 3| per cent, or lower 
if possible. 

2d. That the repayment of that former loan be postponed, to become a second 
charge after the instalments, and interest of the present proposed advance, as was 
done for similar cause with regard to the Limerick dock works. 

By this means the loan now requhed may be very safely recommended under 
the provisions of the Public Works Act. 

To render the amount of 1,184?, equal to what is now in the county treasurer’s 
hands, available for the work,^ that amount must be advanced, and the interest 
charged on the tolls, but the principal is always secured. 

We have, kc. 

_ (signed) John F. Burgoyne. 

lo the Lords Commissioners of Brooke T. Ottley. 

Her Majesty’s Treasury. 

This work has ever been deemed, and very justly, one of great public utility; 
6,000/. have been already advanced towards it by the London Exchequer Loan 
Commissioners, in conjunction with a considerable amount of private contribution, 
but it remains unfinished, and no other funds being available, the previous expen- 
diture will be sacrificed without the intervention of Government aid. 

Ihe particulars of the various points connected with this application, and the 
result of the consideration given to it by the Commissioners, are detailed in an 
■accompanying letter of this same date. 

The loan and grant are strongly recommended ; the latter on the urgency of the 
case, the great utility of the object, and the state of the distress existing- in the 
district. ® 



Gentlemen, Treasury Chambers, 1 0 July 1837. 

1 h£ Lords Commissioners of Her Majesty’s Treasury having had under their 
wnsideration yuur letter of the 7th instant, upon the subject of the works of Tralee 
Harbour, 1 have it in command from their Lordships to state, that under the cir- 
cumstances therein set forth they are pleased to sanction the following loan and 
grant on account'of these works, viz. a loan of 4,569/. igd. 6d, being one-half 
ot the estimated expenditure, and a grant of 4,219 /. 19^. 6 d., being the further 
sum required beyond the amount of the original subscription, which it is now .con- 
sidered will be available, viz. 350/. to complete these works ; their Lordships’ de- 
ermination upon this subject being in accordance "with their intentions expressed 
m their Minute of the 9th June already transmitted to you, in which they stated 
their readiness to approve of an advance to the extent required, provided adequate 
means were given either by local taxation, amount of tolls, or private security for 
Inpayment of one-half the expense ; and provided also, that any amount of private 
subscriptions originally entered into for this work were made good ; the loan 
Til per cent, interest, according to the rules now in force in that respect. 

Their Lordships^ therefore authorize you to take forthwith such steps as may 
be necessary in this case, and will be prepared to issue to you such sums on 
account of the grant, and, to order the preparation of such an amount of Ex- 
^ 49 * B chequer 
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chequer Bills on account of the loan, at such times as you shall certify to be 
required. 

Their Lordships will communicate with the Commissioners for the issue of 
Exchequer Bills on the subject of the proposed reduction of the rate of interest 
on the loan made by them, and also of the suggestion that that loan should be 
postponed and become a second charge after the instalment and interest on 
their present advance, and will apprize you of the result of that communication. 

I am, &c. 

The Commmissioners of Public Works, (signed) A. Y. Spearman. 
Ireland. 



Office of Public Works, Dublin, 

Sir, 10 November 1837. 

With reference to your communication of the 10th July and 19th August last, 
on the subject of a grant and loan to the Commissioners of Tralee Harbour, for 
the purpose of enabling them to complete the projected improvements of the port, 
but more especially with reference to the legal difficulties which have presented 
themselves in the way of the Exchequer Bill Loan Commissioners conceding to 
the Commissioners of Public Works, that priority of charge upon the harbour 
tolls, which in the letter from this department to the Lords Commissioners of Her 
Majesty’s Treasury , was represented as very desirable, considering the strict terms 
of the Act 1 & 2 Will. 4, c. 33, as regards the responsibility imposed on the Com- 
missioners of Public Works, with respect to sufficiency of the security they may 
take in all cases of loans made by them ; I am directed by the Board to suggest 
for the consideration of their Lordships, that the legal difficulties arising out of the 
Act 1 &; 2 Will. 4, c. 24, as pointed out by Mr. Brick wood’s letter of the nth 
August 1837, render it very desirable that the portion of the advance required 
under loan for the completion of the works at Tralee, amounting to, say 4,600?,, 
should be supplied by the Commissioners for Loans in Exchequer Bills in England, 
whose security for that amount, as well as their previous advance, will be greatly 
improved by the addition of the grant of 4,219/. 19s. 6 d. sanctioned by their 
Lordships to be expended, in addition to 350/. supplied by private subscription 
on the harbour, under the superintendence of this Board. 

It is also to be observed, that of the 4,600/. to be so advanced on loan, 1,180/. 
is secured by grand jury presentment, and will be paid on the completion of the 
works in aid of which it was granted, so that the amount of the loan to be secured 
by the harbour tolls will fall short of 3,450/, 

l|f the Exchequer Bill Loan Commissioners should see no objection to makethe 
loan as suggested,* and their Lordships should be pleased to sanction such an 
arrangement, that Board would then hold the intended security of the toils, ira- 
.proyed by a sufficient outlay of 9,200 /., and the Commissioners of Public Works 
would be relieved from a responsibility, which they do not feel to be quite com- 
patible with the strict limitations imposed on them by the Act of Parliament which 
it is their duty to carry into effect. 

. ,I am to add, that on reference to the Act of last session, 1 Viet. c. 51, s. 18, a 
. suspension of repayments to the Exchequer Bill Loan Commissioners is limited 
to 10 years, within which period not one-half of the loan, if made by this Board, 
■ would be repaid according to the terms agreed on, while it seems to be very 
doubtful whether the provisions of that clause extend to enable the English Loan 
Commissioners to cede apriority of charge by way of mortgage even for 10 years. 

I have, &c. 

A. Y. Spearman, Esq., (signed) Henry R. Paine, 

Sic. &c. &c. Secretary. 



Gentlemen, Treasury Chambers, 22 January 1838. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
transmit herewith copy of a Report from the Commissioners for the loan of Exche- 
quer Bills, dated 1 2th instant, on your letter of the 10th November last, suggesting 
that a further loan of 41600 1. be made to the Commissioners of Tralee Harbourj 
and I am directed to state that before my Lords give final directions on the subject, 
they 

• £. 4,600. 
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tliey would be glad to be furnished with any observations which may occur to you 
thereon. 

1 have, &c. 

The Coimnissioners of Public Works, (signed) A, V. Spearman. 

Ireland. 



Tralee Harbour, Exchequer Bills, 

Public Works’ Office, South Sea House, 

Sir, 12 January 1838- 

Having laid before the Commissioners for the loan of Exchequer Bills for 
Public Works, &c., your letter of 301I1 November, requiring, by command of the 
Lords Commissioners of Her Majesty’s Treasury, the observations of this Board 
on the copy therewith transmitted of a letter, dated loth November 1837, from 
the Commissioners of Public Works in Ireland, suggesting that a farther loan of 
4,600 1 . be made by this Board to the Commissioners of Tralee Harbour, and 
desiring, with reference thereto, and also to the communications already made to 
this Board on the subject of the Tralee Harbour, to learn whether the Exchequer 
Loan Commissioners see any objection, under the circumstances stated, to make the 
additional loan, this Board’s security having been greatly improved by the addi- 
tional expenditure on the works from the money granted for that purpose:” 

I am directed to acquaint you, for the information of their Lordships, that the 
former loan of 6,000/. was advanced by this Board in July 1832, on representa- 
tions made on behalf of the Harbour Commissioners, that such loan, with the aid of 
subscriptions to the extent of 2,793 /. 1 s. 8 d., according to a list furnished in 
November 1831, of which about 1,600/. was considered to be then available, and 
the produce of grand jury presentments about 1,000/., the harbour would be 
completed, and produce a revenue adequate to the repayment of such loan with 
interest; that the circumstances which appear to have prevented the finishing of 
the harbour, or the production of any income therefrom for repayment of such loan, 
having been detailed in a letter from Mr. Healy, secretary to the Harbour Com- 
missioners, of 1 2th October 1836, and laid before their Lordships,* with the letter 
of 3d April 1837 from the Commissioners of Public Works in Ireland, it only 
remains for this Board to offer for the consideration of their Lordships, in reply to 
your letter first above adverted to, “ That this Board attaches great importance to 
your observation therein made, ‘ of the security for the whole advance being greatly 
improved by the additional expenditure on the works, from the money granted for 
that purpose ;’ ” that assuming the statement in a letter I have received from Mr. 
Paine, secretary to the Commissioners for Public Works in Ireland, dated 2d 
January instant, and of which I enclose a copy, to be correct, and that the pro- 
posed works, can be completed with the aid of a sum under 4,600/., the amount 
suggested to be advanced by this Board for expenditure thereon, under the super- 
intendence of the Commissioners of Public Works in Ireland, in addition to what 
is stated to be the free grant of 4,219/. 19 s. 6 d. and 350 /. recoverable arrears 
of subscriptions, the Commissioners are of opinion it would be desirable to make 
an advance for the purpose required, but out of the allotment to Ireland there 
remains only the sum of 4,450 /. unappropriated by this Board jf the Commis- 
sioners would, therefore, respectfully submit to the consideration of their Lord- 
ships whether, under the circumstances of the case, it would be expedient to 
advance that amount as a further loan, in part of the sum of 4,600/. now sought 
and estimated to be necessary for completing the works, leaving the balance to be 
made up from some other source. 

The Commissioners^ advance to be secured by a further mortgage of the tolls, 
having the same priority as the former mortgage, and the loan not to be advanced 
until the differences with the contractors shdl be so settled as to prevent any inju- 



rious interference to obstruct the completion of this arrangement. 

I am desired to add, that this Board has applied to the Commissioners of Tralee 
Harbour for a statement of the sums paid and remaining unpaid, in reference to 
the subscription list originally furnished to this Board, but that, although no reply 
has been received, the Board does not deem it necessary on that account to delay 
the present report. j 

(signed) J. Strettdl Brickwood, Secretary. 



* Returned herewith 5 document.. t See Acts 6 Gee. 4, c, 35; 7 & 8 Geo. 4, c, 12. 

249. E 2 
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Office of Public Works, 

Sir, 26 March 1838. 

In acknowledging the receipt of your communication, dated 22d January last, 
in which was transmitted a copy report from the Commissioners for the loan of 
Exchequer Bills, on the letter from this department of the 10th November last, 
suggesting that the further loan of 4,600 h in aid of the projected works for the 
improvement of Tralee Harbour should be made by that Board for the reasons 
stated ; I now transmit for the information and consideration of the Lords Com- 
missioners of Her Majesty's Treasury, the copy of a case which was deemed 
proper to submit to Her Majesty’s Attorney-general for Ireland, in regard to any 
difficulties or obstacles which might exist in a legal point of view to the Commis- 
sioners of Tralee Harbour, executing a valid and safe mortgage of the works and 
tolls, as Security for the advance required ; at foot of which will be found the opi- 
nion of that officer, from which it would appear that the late contractors for the har- 
bour works have no power to interfere with their future progress, under the controul 
and superintendence of the Board of Public Works, and that the Commissioners 
can execute a good and valid mortgage on their tolls, &c., with the consent of the 
Exchequer Bill Loan Commissioners, the time limited for the completion of the 
works by the Act 9 Geo. 4, c. 118, having been extended to the year 1841, by 
an Act framed in the sixth year of the late King, of which a copy is herewith 
transmitted. 

If the documents now sent can be so far deemed satisfactory, as to satisfy the 
Exchequer Bill Loan Commissioners in London and their Lordships of the safety 
and propriety of making the advance required, the circumstances stated by 
Mr, Brickwood, of the amount applicable to loans in Ireland being only 4,450 /. 
instead of 4,600/., will not oppose any serious difficulty to the conclusion of -the 
arrangement in the opinion of this Board, as the deficiency of the 150 /. may be 
taken from the amount levied on the colmty of Rerry in aid of the harbour 
^■orks, which though not payable until tlie whole shall have been completed, will 
still be available time enough for the final payments to be made to whoever may 
be the contractor. 

If the arrangement be completed by the London Board, making the loan of 
4,450 the Commissioners of Public Works will take care to require, before 
expending any portion of the funds supplied by the public, that the 350 /. stated 
to be forthcoming of the private subscriptions in aid of the harbour works, shall 
be first paid into the Bank to the.credit of this account. 

I have, &c. 

•A. y. Spearman, Esq., (signed) Henry R. PamCf 

&c. &c. ‘&c. Secretary, 



Office of Public Works, Dublin, 

Sir, 29 October 1838. 

With reference to the works of Tralee Harbour, towards which the Lords Cora- 
missioner.s of Her Majesty’s Treasury have sanctioned a grant being made by this 
Board to the extent of 4,219 ^ directed to transmit to you here- 

wjffi, for the information of their Lordships, a copy of the Attorney-generals 
opinion, by which it appears that the grant, to the amount sought-for, cannot be 
made under the terms of the Public Works Act. This opinion was given when 
the deed was submitted to the Attorney-general for approval, by which it was pro- 
posed to secure to this Board the properties and powers of the local commissioners, 
as well as the necessary a.uthority for receiving the amount of the loan to be made 
by the Exchequer Coininissiouers. 

The Board have caused the parties to be apprised. 



The Secretary to the Lords of 
Her Majesty’s Treasury, London. 



I have, &c. 

(signed) Henry R. Paine, 

Secretan’y. 
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Copy Opinion. 

There appears to me to be two difficulties in the way of the proposed arrant^e- 
ment. ^ ° 

1st. The Board of Works are not authorized, under the provisions of the i & 2 
Will. 4, contained in the sections of that Act above referred to, to make the pro- 
posed grant of 4,219/. igs. 6 d. to the Commissioners of the Harbour of Tralee; 
and I am not aware that the Treasury have any power by law to authorize them to 
do so. 

2dly. The Commissioners of the Harbour of Tralee are empowered by the Act 
which incorporated them (9 Geo. 4), to execute the proposed work themselves; 
but I apprehend they are not authorized to delegate to the Board of Works the 
power so given them by that Act. Accordingly, unless the foregoing difficulties 
can be obviated, I cannot approve of the proposed arrangement. 

1 October 1838. (signed) N.Ball. 



Gentlemen, Treasury Chambers, 6 November 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 29th ultimo, enclosing a copy of the Attorney-general’s opinion, by 
which it appears that the proposed grant of 4,219/. igs. 6 d. 10 the Commissioners 
of Tralee Harbour cannot be made under the terms of the Public Works Act, I have 
it in command to acquaint you, that my Lords would be glad to have before them 
the case laid before the Attorney-general for Ireland, in order that they may be 
enabled to consider how far it will be proper again to bring the subject Under‘S his 
consideration, with a view to have the grounds on which his opinion is founded 
that the proposed grant cannot be made on account of Tralee Harbour, the grounds 
and reasons not being assigned in the opinion now before their Lordships. 

The. Commissioners of Public Works, , (signed) F. Barwtr. 

Ireland. ^ 



Sir, Office of Public Works, Dublin, 29 November 1838. 

The Commissioners of Public Works have had the honour to receive your letter 
of the 6th instant, signifying the wish of the Lords Commissioners of Her Majesty’s 
Treasury to have before them the case laid before the Attorney-general for Ireland 
with respect to the grant for Tralee Harbour, in order that they may be enabled to 
consider how far it will be proper again to bring the subject under his consideration^ 
and I am directed to transmit to you herewith a copy of said case accordingly, and 
to acquaint you, for their information, that it was submitted to the Attornej’- 
general by the Board’s solicitor, as matter for his guidance in considering the 
proper deed for enabling the Board to proceed with the works. 

I have, &c. 

F. Baring, Esq. (signed) Henry R. Paine, 

Treasury Chambers, London. Secretary. 



Gentlemen, Treasury Chambers, 22 December 1838, 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of 29th ultimo, and the accompanying opinion of the Attorney-general of 
Ireland, on the deed necessary for securing the intended advance for the comple- 
tion of the works at Tralee Harbour, I am commanded by their Lordships to 
acquaint you, that as it has been found that under the powers of the Act, although 
the grant might be made, had it been made for a road or bridge, it is .not compe- 
tent to my Lords, under the existing state of the law, to carry their intention into 
effect. for a canal harbour ; they have informed the Commissioners of Tralee Har- 
bour that they are very unwillingly compelled to suspend ‘the loan until the law on 
the subject shall be submitted to Parliament for amendment. 

I am, &c. 

Commissioners of Public Works, (signed) F. Barin^^ 

-Dublin. 

^249- .B 3 
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Gentlemen, Treasury Chambers, 13 March 1839. 

• I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
transmit herewith a memorial from the Commissioners of Tralee Harbour, praying 
for the completion of the loan of 4,450 on account of the works at the Ship 
Canal from the Sea to Tralee; and their Lordships desire that you will cause 
clauses to be prepared, in accordance with the communications of this Board of the 
22d December last. 

I am, &c. 

The Commissioners of Public Works, (signed) F, Baring. 

Ireland. 



Office of Public Works, 

Sir, 3 April 1839. 

In obedience to the directions of the Lords Commissioners of Her Majesty’s 
Treasury, as intimated in your letter of tlie 13th ultimo, 1 have the honour to 
enclose a clause which the Commissioners of Public Works have caused to be pre- 
pared for extending their powers in aid of grants for piers, &c., and as an amend- 
ment to the County Bridges Act in preparation ; it might be added thereto, in the 
event of there being no general Public Works Bill about to be introduced. I at 
the same time return the Memorial which acconipanied your letter, relative to the 
proposed loan on account of the work at the Ship Canal from the Sea to Tralee, 
to which said proposed clause has reference. 

I have, &c. 

Francis Baring, Esq., &c. &c. &c., (signed) Henry R. Paine, 

Treasury Chambers, London. 

Whereas the Commissioners for the extension. and promotion of Public Works in 
Ireland are, under the Act of the 1 & 2 Will. 4, intituled “ An Act for the extension 
and promotion of Public Works in Ireland,” and another Act of 6 & 7 Will. 4, inti- 
tuled, “An Act to amendanAct passed in the ist& 2d years of His present Majesty, 
for the extension and promotion of Public Works in Ireland,” authorized to make 
grants in aid of the construction and erection of bridges and making of roads as 
therein mentioned, and also in aid of the construction and erection of small har- 
bours, piers, and quays on the sea coast, and on navigable rivers and lakes ; and 
whereas while the amount authorized to be so granted for roads and bridges is un- 
limited, that for piers, harbours, and quays is limited to 1,000 1 . ; and whereas it 
is expedient to put grants in aid of all such works as aforesaid on an equal footing ; 
be it therefore enacted, that for and notwithstanding anything in said Acts or 
either of them contained to the contrary, it shall and may be lawful to and for the 
Commissioners acting in execution of the said Acts, out of the funds thereby or 
hereafter to be placed at their disposal for that purpose, to make grants in aid of 
the construction and erection of small harbours, piers, and quays on the sea coast, 
and on navigable lakes and rivers, to such amount respectively, either more or less 
than the said sum of 1,000 L, as the necessity of the case may require, and as shall 
be from time to time sanctioned by the Lords Commissioners of Her Majesty’s 
Treasury for the time being ; provided alw’ays, however, that nothing herein con- 
tained shall be considered as authorizing, in any case, a free grant of more than a 
moiety of the estiniated expense of constructing any such works as aforesaid. 



Office of Public Works, Dublin, 
May It please your Lordships, i g July j 

We have the honor to transmit herewith an abstract of an application from Peirce 
Mahony, Esq., for a grant from this Board under the Acts of the 1 & 2 Will. 4, 
c. 33 » 1 Yict. c. 24, of 962 1 . os. ii d. for the construction of sundry roads in 

the barony of Irraghticonnor and county of Kerry, and we beg leave to recommend 
the same for your Lordships’ favourable consideration. 



In Mr State, ill obedience to your Lordships’ directions, as contained 

m Mr. Spearman 5 letter of the 29th ultuno. that the grants recommended and 

sanctioned 



Printed image digitised by the University of Southampton Library Digitisation Unit 




AND THE COMMISSipNERS OF PUBLIC WORKS, IRELAND. 15 

sanctioned up to the present date, amount to 69,123 1 . $s. Sd.^ leaving a balance 
unappropriated of 30,876/. 16s. 4^. as per the following statement ; ”viz. 



Grant fund provided per 1 & 2 Will. 4, c. 33 
Ditto - - - 1 & 2 Viet., c. 21 - 



£. 



Grants recommended to the Lords of the Treasury, and 
sanctioned previous to 31 Dec. 1836 £. 49,031 17 5 

Grants since recommended and sanc- 
tioned by their Lordships - - 20,091 6 3 



Balance unappropriated - 



The Lords Commissioners 
of Her Majesty^s Treasury, London. 



£, 

50,000 

50,000 



s. d. 



100,000 - 



69,123 3 , 8 



30,876 16 4 



We have, &c. 



(signed) 



J. F. Burgo^ne. 
£ 7 'OoJce T. Ottley. 



This grant of 962 1 . 0 • n d.y being a moiety of the estimated expense of 

these works, is strongly recommended. The lines have been surveyed by Mr. 
Henry Stokes, under the direction of this Board, who reports the works to be of 
public utility. That the best and shortest lines have been selected, and the estimate 
moderate, and calculated to cover all expenses. 

The other moiety will be contributed by Mr. Peirce Mahony from his own per- 
sonal funds, towards these works of improvement, which are not only of great 
public utility, but serve to provide most beneficial labour at a period when it is 
much wanted. 



Gentlemen, Treasury Chambers, 7 August 1837. 

The Lords Commissioners of Her Majesty’s Treasury, having had under their 
consideration your representation of 19th ultimo, submitting the application from 
Peirce Mahony, Esq., for an advance of 962 /.os. 11 d., being a moiety of the 
estimated expense of constructing sundry roads in the barony of Irraghticonnor 
in the county of Kerry, I have received their Lordships’ commands to inform you, 
that my Lords are willing to sanction the grant recommended in this case, upon 
condition that the amount to be contributed by Mr. Mahony is expended in the 
work before any portion of the grant by the public is applied for, and also that 
a certificate be then transmitted to my Lords, showing that the amount of the grant 
will complete the work in all respects. 

I am, &c. 

The Commissioners of Public Works (signed) A, Y. Spearman, 

in Ireland. 



Office of Public Works, Dublin,. 

May it please your Lordships, 29 July 1837. 

We have the honour to transmit herewith an abstract of an application from 
the grand jury of the county of Kerry, for a loan of 1 , 95 ® ^ grant of 

1,961 /. 1 s. 10 d. from this Board, under the Acts of the 1 & 2 Will 4, c. 33, 
and 1 Victoria, c-. 21, for new roads from Cahirciveen to Kenmare, between the 
cross of Sugraney and the bridge of Lisatunig, and between the gap of Knock- 
aneaden and the cross of Cappanagrows ; and we beg leave to recommend the 
same for your Lordships’ favourable consideration. 

492. B 4 We 
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We beg further to state, in obedience to your Lordships' directions, as contained 
in Mr. Spearman’s letter of the :^9th ultimo, that the grants made on our recom- 
mendation amount to - - - - - - - - ^.69, 123 3 8 

Adding to which the amount of grant recommended on the 
19th instant - - , - - - - .. . - 962 - u 



A balance remains in Grant Funds (100,000/.) of 



70,085 4 7 
29>9H 15 5 



T. 100,000 - - 



. We have, &c. 

The Lords Commissioners of (signed) J. F. Burgoyne 

Her Majesty’s Treasury, &c. &c. &c. Brooke T. Ottky. 

From this balance of 29,914/. 15 5, 5 d. must be retained a sura of 10,312 1. 
being a moiety of the estimated expense of rebuilding the bridge at Portumna on 
the River Shannon, in furtherance of the 14th section of the 4 & 5 Will. 4 
e.or, leaving a balance of i9',6o2/. 15s. ^ d. * 

These lines of road were laid out by Mr. Stokes, county surveyor for Kerry 
and exarnined on the part of this Board by Mr. John Walker, civil engineer, and 
are calculated to open a wild uncultivated district: They are recommended for a 
loan and grant, as coming within the description of works contemplated bv the 
Act ot the i & 2 Will. 4, c. 33. 

The Board consider. : 

1st. That the proposed roads are of public utility. 

shortest lines have been selected. 

3d. That the estimate is moderate, and calculated fully to cover all expenses. 



Gentlemen, Treasury Chambers, 7 August 1837. 

The Lords Commissioners of Her Majesty’s Treasury, having had under their 
•" «f 29th ultimo. Submitting an application from 

I’fr , W M n no;^ TOads from Cahirciveen to Kenmare, under the Acts of 
acouaLvo i Victoria, I have received their Lordships’ commands to 

lime 4ir ^ appiove of the proposed loan and grant. I am at the same 

time d reeled to call your attention to the small amount remaining to be granted 
unde these Acts, and to point out to you the propriety of referring to. those cir- 
ofThflasrsew'^ ° of Legislature as express®ed in the Act 

stations " y™' oonsideration of all such 

ri . . I &c. 

Commissionerj^ofPoblic Works, (signed) A. Y. Spearman. 



Gentlemen, Treasury Chambers, 1 8 August 1837. 

to feTxnete'orrernn f *1!* February last, relative 



The Commissioners of public Works, 
Ireland. 



I am, &c. 

(signed) A. F. Spearman. 
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My Dear Sir, Treasury Chambers, 23 August 1837. 

Will you let me draw your attention to the 60th clause of the Act 1 & 2 W 4 
c. 33 . and ask you how you propose to proceed under that clause, with referenS 
to the enactments of the t & 2 W 4, c. 33, 6 & 7 W. 4, c. 108, and 1 Vto 
c. 21. I ask the question because I see by your annual return that your loans 
amounted to 55o,4o8L, and you must now be very close upon the utmLt amount 
that can be advanced or sanctioned, as it appears to me, until the stages nZted 

fullest effect should be given to the labours of your Commission, and that there 

under ,h"e Act “/i f ” ' Exchequer Bills propped 

under the Act of last session on your certificates of loans made under the Act 

cable' to tasVadi by- yof “PP’*’ 

Any publication in the Dublin Gazette, that you have advanced or rather granted ' 
loans (appropriated the funds), it that is the correct view, to the full extent autho- 
rized, should be acconopanied at the same time with your certificate of the extent 
to which you are justified in going on, by reason of repayment of principal : and 
we must at the same time order or rather authorize the making out of new Ex- 
chequer Bills to the like extent to be prepared for you. 

Very truly yours, 

Colonel Burgoyne. ■ V. Spearman. 



Office of Public Works, Dublin, 

26 August 1837. 

I AM directed by the Board to observe to you, that by the Act 1 Viet c 2 1 for 
the promotion of Public Works in Ireland, the Lord Lieutenant has authority’ on 
memorials being presented to him from certain justices and cess-payers for public 
works, to airect this Board to cause plans and investigations to be entered upon 
tor the purpose of ascertaining the propriety of complying with the demands, and 
the nature and particulars of the works required. As there is no provision in the 
Act for the expense of such investigations, which may be frequent, the Commis- 
sioners beg to be informed whether they are correct in assumitlg that such expenses 
are to be defrayed from the sums drawn from time to time from the Consolidated 
i'und, tor the ordinary expenses of this office. 

The applicants have no power, as grand juries have, to provide for such expense 
mor do they consider it necessary to allow tor it in their estimate for the required 
works, as it is not so specified in the Act; 

These expenses will not be considerable, and the object of the Act, a boon to 
poor districts. The Board are induced to presume that to be the intent of the 
Legislature, but as the provisions of former Acts were different, they are desirous 
of instructions from their Lordships. 

I have, &c. 



The Secretary to the (signed) 

Lords Commissioners of Her Majesty’s Treasury, 
London. 



Henry R. Paine. 



Gentlemen, Treasury Chambers, lO October 1837. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 26th August last, requesting instructions w'ith regard to the mode of 
detrayiug the expenses which will be incurred by your department, in causing plans 
and investigations to be entered upon, on applications being made by certain jus- 
tices and cess-payers for public works, for the purpose of ascertaining the propriety 
ot complying with the demands, and the nature and particulars of the works 
requi^red, I have it in command to acquaint you, that my Lords will make provision 
lor the payment of these expenses, when such amount is certified by your Board. 

^ the same time directed to call your attention to the principle on which 

e Act of 1 Viet. c. 21, is founded, and the contingencies for which alone it 

c was 
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was intended to be made applicable. It was not intended thereby to depart from 
the general principles of the Public Works Acts, or to meet ordinary contingencies. 
The object of the provisions of the Acts in question, was to meet extreme cases, 
more especially where a failure of the potato crop had taken place. At the pre- 
sent time, when the prospects of the year are favourable, and prices are moderate, 
my Lords do not anticipate that there will be any necessity for bringing the Act 
into operation. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Baring. 

Ireland. 



Office of Public Works, Dublin, 

May it please your Lordships, 5 September 1857. 

■ Wii have the honour to transmit herewith an abstract of an application from 
Alfred Furlong, Esq. for a grant from this Board, under the Acts 1 8 c 2 Will. 4, 
c. 33,- and 1 Viet. c. 21, of 600/., for a road between Glenquin and Goulburn 
Bridge, in the county of Limerick, and we beg leave to recommend the same for 
your Lordships’ favourable consideration. 

We beg further to stale, that the grants recommended and sanctioned up to this 
date amount to 83,526/. 14^. lOt/., leaving a balance of 16,473/, 5^- 2f/. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgoyne. 

Her Majesty’s Treasury, &c. Brooke T. Ottky. 

The proposed line of road was laid out by Mr. John Walker, civil engineer, and 
inspected on the part of this Board by Mr. Owen, their principal engineer. 

This road connected with the line between Newcastle and Abbeyfeale, executed 
some years ago by order of Government, from which so much benefit has resulted, 
by opening a wild uncultivated country, which has been the resort of a lawless 
banditti; the district through which it is intended to pass is entirely mountain, 
but capable of great improvement by the application of the proper manures, the 
means for carrying which the road will afford, as well as of transporting the produce 
to market. The estimated cost of the work is 1,500/. ; but Mr. Furlong, as agent 
to the Earl of Devon, will undertake the execution of the work for the amount of 
the grant, relieving the public from any charge for the construction of that part 
which will pass through his Lordship’s estate. The proposed grant is strongly 
recommended for their Lordships’ sanction. 



Gentlemen, Treasury Chambers, 15 Sept. 1837- 

I HAVE laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 5th instant, enclosing an abstract of an application from Mr. A. 
Furlong and^ others, for a grant of 600/. for a road between Glenquin n.nd 
Goulburn Bridge, in the county of Limerick, and I have it in command to 
communicate to you their Lordships’ sanction to the grant recommended in this 
case, under the circumstances set forth in the said application. 

. I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 

Ireland. 



y,, , T Office of Public Works, Dublin, 

May It please your Lordships, 6 Sept, 1837. 

We have the honour to transmit an abstract of an application from Charles 
U Connell, Esq'., for a grant under the Acts of the 1st & 2d Will. 4, c. 33, and 
IstVictoi^ c 21, Of lio;. 8s., for abridge at Filedrenagh, in the count7 of 
MnSderSion*^ recommend the same for your Lordships’ favourable 

Wc 
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We beg further to state, that the grants recommended and sanctioned up tO' 
this date amount to 83,526?. 14s. \0d., leaving a balance of 16,473?. 5s. 2d. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgoyne. 

Her Majesty’s Treasury, &c. &c. &c. Brooke T. Ottley. 

The plan of the proposed bridge was given by Mr. Stokes, the county sur- 
veyor ; and the site and project were examined, on the part of this Board, by 
Mr. John Walker, civil engineer. 

The proposed grant is recommended, being for a useful work; and Mr. 
Charles O’Connell has offered to contract for its execution, for the amount of 
the grant, subject to a reservation of 10?. 16^. for superintendence or con- 
tingencies. 



Gentlemen, Treasury Chambers, 2 October 1837. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your letter of 6th ultimo, submitting an application from Mr. Charles O’Connell 
for a grant in aid of building a bridge in the county of Kerry, at Filedrenagh, 
I am commanded by their Lordships to state to you, that before this grant can 
be sanctioned, my Lords wish to have before them a more explanatory state- 
ment than that which you have transmitted, which does not specify over what 
river, or on what road, the projected bridge is to be built; from what funds the 
subscription is to arise, or what are the peculiar recommendations on which 
you rely. 

I am, &c. 

Commissioners of Public Works, (signed) A. Y. Spearman. 

Dublin. 



Sm, Office of Pubhc Works, 11 October 1837. 

I AM directed to acknowledge receipt of your letter of the 2d instant, stating 
that, before the grant in aid of building a bridge in the county of Kerry, at 
Filedrenagh, can be sanctioned, the Lords of Her Majesty’s Treasury wish to 
have before them a more explanatory statement than that which has been trans- 
mitted, which does not specify over what river, or on what road, the projected 
bj’idge is to be built ; from what funds the subscription is to arise, or what are 
the peculiar recommendations on which this Board rely ; and I am to acquaint 
you, for the infonnation of their Lordships, that the bridge in question is pro- 
posed to be built over the river Inny, and about two miles lower down than 
where the road between Cahirciveen and Kenmare (which has been sanctioned 
by their Lordships) is intended to pass that river. There is at present a road, 
made by private individuals, leading to the river on one side, which is to be 
thrown open to the public, and Mr. O’Connell undertakes that the short portion 
of road required on the opposite side of the river shall be made to connect with 
the proposed road before alluded to. The object is, to open the country to the 
south of the intended line between Kenmare and Cahirciveen ; and the Board, 
besides approving of the object in view, were influenced, in deciding on the. 
recommendation, by the proprietor of the adjoining property, Mr. O’Connell, 
coming forward to advance a moiety of the cost, which they understand is to be 
supplied from his own resources, and not by subscription. 

I have, &c. 

A. Y. Spearman, Esq. (signed) Henry R. Paine, 

Treasury Chambers, London. Secretary. 



Gentlemen, Treasury Chambers, 19 October, 1837. 

The Lords Commissioners of Her Majesty’s Treasury having had before them 
your letter of the 1 1th instant, further relating to the grant of 1 10?. 8^., recom- 
mended by you to be made for the erection of a bridge over the river Inny, at 
Filedrenagh, in the county of Kerry, I am commanded by their Lordships to 
acquaint you that, under the circumstances stated in your said letter, my Lords 
are pleased to sanction the grant recommended by you in this case. 

I am, &c. 

The Commissioners of Public Works, (signed) F . Baring. 

Ireland. 

249. c 2 
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Office of Public Works, Dublin 
May it please your Lordships, 1 1 September 1837. ’ 

We have the honour to transmit herewith an abstract of an application from 
the grand jury of the county of Kerry for a loan of 1,500 L, and a grant of 
1,5011. 6s. Bd., from this Board, under the Acts of 1 & 2 Will. 4, c. 33 and 
1 Viet, c. 21, for a new road from Tralee to Castlemaine, between’ the bridge 
of Ballymullen and Castlemaine, and we beg leave to recommend the same fw 
your Lordships’ favourable consideration. 

_We beg further to state, that the grants recommended and sanctioned, up to 
this date, amount to 83,526 1. 14 s. lOd., leaving a balance of 16,4731. 5 ^. 2d 

We have, &c. 

T, T j , (signed) J.F.Burgoi/ne. 

liie Lords Commissioners of J. Radcliffe. 

Her Majesty’s Treasury, &c. &c. &c. 



The proposed line of road was laid out by Mr. Stokes, the county surveyor 
and inspected, on the part of this Board, by Jacob Owen, Esq., their nrincinal 
engineer. ^ “ 

_ The loan and grant are recommended for their Lordships' sanction, as the 
mtended road will open a mountain district, at present completely shut out 
from improvement from want of roads, and also as it will shorten and im 
prove the communication between those towns. The Board consider, 

1st. That the proposed road is one of public utility. 

2d. That the best and shortest line has been selected. 

3d. That the estimate is moderate, and calculated to cover all expenses. 



Gentlemen, Treasury Chambers, 30 September 1837. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
convey to you their sanction to a loan of 1,5007, and agrantof 1,5017 Qs. 8d 
to the ^and jury of the county of Kerry, for a new road from Tralee to Castle- 
maine, between the bridge of Ballymullen and Castlemaine, as recommended in 
your letter of the 1 1th instant. 

The Commisao^ra of Public Works, (signed)™’ Barmy. 



, T 3 , • Office of Public Works, Dublin, 

May It please your Lordships, 28 September ] 837. 

herewith an abstract of an application from 
f. the county of Galway* for a loan of 5501., and a grant of 

‘>■0“ this Boai-d under the Acts of 1 & 2 WiU. 4, c. 33, and 
1 Uct., c. 21, for a new bne of road from TuUy to Galwav and Westuort 
Go.vemment newroad near Bunowen Bridge^ 
Sll&n tecommend the same for your Lordships’ favourable con- 

this^dlte l™t\o sanctioned, up to 

date, amount to 84,126i. 14«. lOd., leaving a balance of 16,873f. 5s. 2d. 

We have, &c. 

The Lords Commissioners of f 

Her Majesty’s Treasury, &c. &c. &c. 

interior the means of bringing shell sand (a highly valuable manure), and fish, 

from 



* Presentment - . ' . 

Colonel Thompson’s proportion - 



Moiety - 



554 2 3 

559 6 3 
• £.1,113 8 6 
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boats, which cannot make 
vv escort, run into the htfle KiUenes, where their cargoes are sold for little or 
nothing. Mr. Owen further reports, that erery encouragement ought to he 
^ven to Colonel Thompson, the landed proprietor, who is doing much good for 
the country, and IS expending his time and capital most judicfoS fhat his 

ThZlZ? ‘’“t te is promoW Zemitog 

ttat tends to the moral and temporal condition of the people rftSrSst 
desert country. The Board consider, peupm 01 mat almost 

1 st. That the proposed road is one of public utiHty. 

2 d._ That the best and shortest line has been selected, with the excention of 
a deviation pomted out by Mr. Owen, which shall be adopted in the exec" 

3d The estimate is low, but Colonel Thompson undertakes to do the entire 
line for the amount of the loan and grant, which are strongly recommended. 



Gentlemen, Treasury Chambers, 7 October 1837. 

The Lords Commissioners of Her Majesty's Treasury, having had under their 
consideration your lette of the 28th ultimo, enclosing an abstract of an apph 
cation from the grand jury of the county of Galway for a loan of 5501 

TuUy to Ga way and wtX 
port between tie Sea at Culfin and the Government nL road neL BunZen 
Bridge, I have it in command to acquaint you that, under the circumstaMes 
stated, my Lords are pleased to sanction the loan and grant recommended by 

I anij &c. 

The Commissi oners ^of Public Works, (signed) F. Baring. 



-r 1 T j Public Works, Dublin, 

May It please your Lordships, e October 1837 . 

We have the honour to transmit herewith an abstract of an appUeation from 

^ loanof 5,760/., and a grant of 

6,700 /., from this Board, under the Acts of the 1 & 2 Wih. 4 , c. 33 , and 1 Tict 
c. 21 , for a road from Castletown Berehaven to Dursey Sound, and we beg leave 
to recommend the same for your Lordships’ favourable consideration 

We beg further to state, that the grants recommended and sanctioned, up to 
tills date, amount to 85,628?. Ij. 66 ?., leaving a balance of 14,371 ?, I 85 . Qd. 



The Lords Commissioners of 
Her Majesty’s Treasury, &c. &c. &c. 



We have, &c. 

(signed) J. F. Burgoyne. 
J. Radcliffe, 



f surveyed by Mr. Edward Leahy, surveyor 

for tbe West Riding of the county of Cork, and was examined, on the part of 
tms Board, by Mr. Stokes, county surveyor for Kerry, and subsequently by Mr. 
ii-dward Russell, assistant engineer to the Commissioners. 

This road is a work of very considerable importance, as it will open an 
extensive tract of country which may be said to be almost without means of 
communication, the old roads and tracks being so steep that a horse can scarcely 
travel on them. The formation of this line will afford the means of conveying 
ime and other manures of the best description for the reclamation and improve- 
ment of a large mountain district, at present comparatively but little cultivated, 
though very, populous ; and that cultivation is principally caused by the ready 
market for the produce, and the extensive employment afforded by the Alihies 
copper mines, now worked with spirit and efi'ect under the conduct of John 
* . J Esq., who takes a great interest in the proposed line of road being 
c^ried into effect. The Dursey Island contains a great number of inhabitants, 
Who have hitherto been nearly cut off from communication with the interior of 
c country; and as the sea in that neighbourhood abounds with fish, and 
^49- c 3 Dursey 
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Dursey Sound is resorted to by fishermen from other quarters, it may be reason- 
ably expected that the construction of the road will tend to promote the fishery 
of the district. 

The work in question is considered to be, 

1st. Of considerable public utility. 

2d. Although the line originally laid out does not afford the shortest and most 
level communication between the given termini, the Board are of opinion 
that it is better adapted for opening the country and bringing out its resources, 
than the shorter and more level line proposed by Mr. Stokes, the suggestion of 
which led to the employment of a third engineer. 

3d. The estimate is moderate, but considered adequate to cover all expenses 
of the work. 

The loan and grant are recommended. 



Gentlemen, Treasury Chambers, 14 April 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 6th October last, transmitting an abstract of an application from 
the grand jury of the county of Cork for a loan of 5,760Z., and a grant of 
•6,750Z., for a road from Castletown Berehaven to Dursey Sound, I have it in 
command to acquaint you, that my Lords have carefully considered your recom- 
mendation, that the loan and grant proposed should be sanctioned, but before 
their Lordships can grant their authority either for such a loan or grant, and 
especially for the latter, they desire to be informed, whether any and what 
amount of contribution is to be made by the owners of the Alihies mine, who, it 
would appear, would derive considerable advantage from the expenditure of 
the proposed grant, and also by the proprietore of the district, who, according 
to your report, and indeed from the very nature of the contemplated improve- 
ment, win also be so much benefited. 

I am at the same time to state, that my Lords would be glad to be furnished 
with a map of the district in question, showing the situation of the several 
properties and of the mine, and also the line of road originally proposed, and of 
that now recommended. 

The Commissioners of Public Works, I am, &c. 

Ireland. . (signed) A. Y. Speamian. 



Sir, Office of Public Works, 5 May 1838. 

In reply to your communication of the 14tli ultimo, on the subject of the 
loan and gi’ant recommended by this Board for the proposed road from Castle- 
town Berehaven to Dursey Sound, and in which you intimate their Lordships’ 
wish to be informed, what amount of contribution is to be made by the owners 
of Alihies Mine, as well as by the proprietors of the district, prior to their 
Lordships’ sanction being given thereto. 

I am directed to forward the enclosed tracing, and copy of Mr. Russell’s 
report on the project in question, and have the honour to state, for their Lord- 
ships’ information, that Mr. Russell was employed by the Board to report on the 
two proposed plans by Mr. Leahy and Mr. Stokes, and the Commissioners finally 
adopted the former, which was the original one designed by the county surveyor, 
considering it to be more economical than that of Mr. Stokes, notwithstanding 
the difference in their first estimates. I am further directed to request you 
inform my Lords that Mr. Puxley, on the part of the mine owners, denies 
that the proposed road will be attended with benefit to them, and I also enclose 
an extract of a letter received from him, dated the 8th March 183/. The 
proprietors of the lands traversed by either of the proposed lines of road are 
Messrs. Herbert, Hedges, Eyre, O’SulHvan, Hutchins, and Puxley, who are owners 
m. common of the entire peninsula, the property being an undivided one. 

A. Y. Spearman, Esq. \ &c 

Treasury Chambers, London. ' ' (signed) Wry U. Paine. 
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Gentlemen, Treasui-y Chambers, 30 May 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 6th instant, further on the subject of the loan of 5,760 L, and the 
grant of 5,750 L, which you recommended in your letter of the 6th of October 
1837, should he made to the grand jury of the county of Cork, for the purpose 
of making a road from Castletown Berehayen to Dursey Sound, I am commanded 
by their Lordships to acquaint you, that they do not feel justified in making so 
large a grant as 5,7601. for any one road, looking to the balance of the sum 
remaining which can be granted ; and their Lordships will not be prepared to 
entertain the application of the grand jury of Cork favourably, unless the 
parties locaUy interested shall contribute in aid of the undertaking ; but they 
will be prepared to make a grant equal to the amount of the local subscription, 
and to advance on loan the additional sum required, on the security of the grand 
jury presentments. 



The Commissioners of Public Works, I am, &c. 



Ireland. 


* (signed) A. Y. Spearman. 


Gentlemen, 


Treasury Chambers, 10 October 1837. 



The Lord Lieutenant of Ireland having recommended to the Lords Com- 
missioners of Her Majesty’s Treasury an application from Sir S. O’Malley, 
bart, for an advance of 100 required to complete that portion of the road 
lying between the Mearing of tlie county of Galway and the cross-roads of 
Ballykine, I have it in command to acquaint you, that my Lords have been 
pleased to sanction the advance in question, one half to be repaid by grand 
jury presentment, upon the distinct understanding that the work is completed 
to your satisfaction at no further expense to the public. 

I am, &c. 

(signed) F. Baring. 

The Commissioners of Public Works, Ireland. 



Office of Public Works, Dublin, 

16 October 1837. 

The Commissioners of Public Works present their compliments to Mr. Baring, 
and with reference to his letter of 1 0th instant, sanctioning a grant for com- 
pleting the road between the Meai*ing of the county of Galway and the cross- 
roads of Ballykine, in Mayo, request to be informed if it was the intention of 
the Lords of the Treasury that the work should be undertaken by this Board, 
as, from the wording of the letter, viz. "My Lords have been pleased to sanction 
the advance in question, one half to be repaid by grand jury presentment, upon 
the distinct understanding that the work is completed to your satisfaction at 
no further expense to the public,” it would appear as if the work was intended 
to be performed by other parties, which the Act makes no provision for. The 
Commissioners also beg leave to call Mr. Baring’s attention to the 4th section 
of the 1st Victoria, c. 21, which authorises the Lords of the Treasury, if they 
shall so think fit, to direct the work, or any portion thereof, to be executed by 
the Commissioners of Public Works ; and the section also enacts, that, their 
Lordships shall in the same Minute specify when and how the . moiety of the 
money to be expended in the execution of the work shall be repaid ; if by in- 
stalments, the funds and amount thereof, and- the rate of interest (if any) on 
the amount from to time remaining due.- The Commissioners also beg to call 
Mr. Baling’s attention to the 7th section of the before-recited Act, which pro- 
vides for the issue of Exchequer Bills to make up the moiety of the expense of 
any work. They wish to be informed if their Lordships would approve of those 
Exchequer Bills being made payable to them, instead of to the county trea- 
surers, as is at present the ease in loans and grants. No mention is made of 
those officers in the Act of Parliament, and as the proceeds of the Exchequer 
Bills should be immediately paid to the Commissioners, if cashed through the 
treasurers, both delay and coiTespondence would b6 saved by the direct issue 
to the Commissioners ; besides this, in some instances months have elapsed in the 

249. c 4 cases 
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cases of grant roads (which have been made under the Board’s direction) before 
the money obtained for the bills has been lodged to the Board’s credit, thereby 
occasioning much inconvenience and unpleasant correspondence with the 
treasurers. 

Francis Baling, Esq., Treasury, London. 



Office of Public Works, 

Sir, 27 April 1838. 

I AM am directed to send you a copy of a letter, addressed by this Board to 
Mr. Baring, under date of the 16th October 1837, relative to the grant for 
completing the road between the Mearings of the county of Galway and the 
cross-roads of Ballykine, in Mayo, and requesting to be informed if it was the 
intention of the Lords of the TVeasury that the work should be undertaken by 
this Board ; also requesting information as to the Exchequer Bills to be issued 
under the 1st Victoria, c.21, &c. &c. 

And I am to request that you will let the Board know if any decision has 
been come to on the aforesaid letter, as there are several roads now contracted 
for by the Board in the barony of Moyarte, and county of Clare, for which 
funds have been provided under said Act; and it is deshable to have their 
Lordships’ instructions as to the mode of payment, so that the Board may at 
next assizes have certificates prepared accordingly for that puiq^ose. 



A. Y. Spearman, Esq. 
Treasury Chambers, London. 



I have, &c. 

(signed) Henry R. Paine, Sec. 



. . T 1 r . Public Works, 

May It please your Lordships, 1 November 1837 

^ We have the honour to transmit an abstract of an application from the grand 
pry of the county of Donegal for a loan of 400 L, and a grant of 423 1 1 85 zd 
from this Board, under the Acts of the 1 & 2 WiU. 4, c. 33, and 1 Victoria c 2 \ 
for part of a new line of road from Castle Derg to Pettigo, and we beg leave 
to recommend the same for your Lordships’ favourable consideration 

We beg further to state, that the grants recommended and sanctioned up to 
this date amount to 87j026 1. 18 5., leaving a balance of 12,973 1. 2 s. 



The Lords Commissioners of 
Her Majesty’s Treasury, &c. &c. &c. 



We have, &c. 

(signed) J. F. Buryoyne. 

Brooke T. Ottley. 



Board bv out by Mr. Rutledge, and examined, on the part of this 

to ouen ™S;Jieer. It is a very desirable work, calculated 

and'^stenZf imperfectly cultivated, 

Slblic Worifs Zt t provided by the C2d section of the 

of Tvronp fnr wh' h * ^ continuation of a line through part of the county 

cLsSers^^^^^^^ magistrates and 

mended thrmio-b hi V c. 21, a grant for which has been recom- 

mended through his Excellency the Lord Lieutenant. 

The loan and grant are strongly recommended, 

1st. That the proposed road is one of public utility. 

2d. That the best line has been selected, 
expens^^^ estimate is moderate, and . calculated fully to cover all 



Gentlemen, Treasury Chambers, 23 November 1837- 

yoS^’r^ort Commissioners of Her Majesty’s Treasury 

your report of 1st instant, on the application of the grand jury of the county 

of 
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of Donegal for a loan and grant under tbe. Acts of I & 2 Will. 4 , c. 33, and 
1 Victoria, c. 21, for pai’t of a new line of road from Castle Derg to Pettigo,, 
I am commanded by their Lordships to inform you, that as this presentment 
has been made for the continuance of a work, the grant for which, under the 
1 st Victoria, c. 21, has not been sanctioned, my Lords postpone their sanction 
to this loan until they are informed whether it be your opinion that such sanc- 
tion should now be gi'anted. 

I am, &c. 

(signed) A. Y. Spearman. 

Commissioners of Pubhc Works, Dublin. 



Sir, Office of Public Works, 29 Noyember 1837. 

I AM directed to acknowledge the receipt of your letter of the 23d instant, 
on the subject of the proposed loan and grant for part of a new line of road from 
Castle Derg to Pettigo, and stating that, as this presentment has been made for 
the continuance of a work, the grant for which, under the 1 st Victoria, c. 21 , 
•has not been sanctioned, the Lords Commissioners of Her Majesty’s Treasury 
postpone their sanction to this loan until they are informed whether it be this 
Board’s opinion that such sanction should now be granted; and I am to 
acquaint you, for the information of their Lordships, that the case of this road is 
veiy peculiar ; it is one that would be of considerable utility to this country' 
and passes through a district having a fair claim to a grant under the pro- 
visions of the Public Works Acts, but as it connects the verges of three coun- 
ties, Donegal, Tyrone, and Fermanagh, is one of those instances in which the 
grand juries take little interest, affording, as it does, more of general public, 
than purely local, benefit. It had been brought formerly before the Board by 
Sir Robert Ferguson, and approved of, but the grand juries, for the reasons 
above stated, could not be induced to co-operate. At length, by perseverance, 
and some expenditure from his own funds towards part of the work, Sir Robert 
Ferguson has obtained a presentment for the moiety of the Donegal portion, 
and application under the 1 st Victoria, c. 21 , for those of Tyrone and Fer- 
managh. 

The Board, therefore, are induced to recommend it for their Lordships’ 
sanction, as the only likely opportunity for connecting these counties in 
that situation ; and for the same reason, because it was a project previously 
approved, and part of a combined effort, they have recommended that 
it should, if possible, be made an exception to the rule adopted with 
regard to the applications under the 1st Victoria, and, under the peculiar 
circumstances, should receive a sanction for these parts also. If left to the 
discretion of the grand juries, it will probably be again rejected, from feelings 
of local influence ; whereas by taking advantage of the provisions of 1 st Victoria, 
the presentment will be compulsory. 

With reference to the subject generally, the Board understand it to be the 
intention of their Lordships to leave the provision of the 1st Victoria, c. 21, 
which authorizes parochial sessions to apply for grants, in abeyance, on the 
underatanding that it was intended, and is peculiarly applicable, to circum- 
stances of sudden distress in any district. 

The Commissioners, however, take the liberty of suggesting, that they think 
they can perceive other cases where it may be usefully allowed to operate, 
namely, as a resource to which the remote and neglected pkirtious of couhties 
can resort, to obtain works of great necessity, which the grand jury haVe 
not been willing to sanction through want of local influence, subh as roads on 
the borders of the counties, and in remote situations, small piers on the coast, 
&c. It may be presumed that the assent of the public baronial meeting, and 
the sanction of the Lord Lieutenant and the Treasury, on investigation and 
report by this Board, may be deemed sufficient security against any very 
misplaced expenditure. 

The 61st clause of the Grand Jury Act, 6 & 7 Will. 4, c. 116, provided in 
some degree for this want; but it is suggested, that although the remedy is 
virtually the same, the operation by that mode is slow,' troublesome, and 
originates in dissension; whereas the 1st Victoria may prevent it, and being 
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more speedy, may be employed at times to meet prospective occasions of 
distress. 

I have, &c. 



(signed) Henry U. Paine, 

A, Y. Spearman, Esq., Secretary, 

Treasury Chambers, &c. &c. 



Gentlemen, Treasury Cliambers, 15 December 1837, 

The Lords Commissioners of Her Majesty’s Treasury having had before them 
your report of the 29th ultimo, on the subject of the proposed loan of 400 1. and 
grant of 4237. 18s. 3(7., for part of a new line of road from Castle Derg to 
Pettigo, I am commanded to acquaint you, that under the circumstances stated 
■with respect to this line of road, my Lords are pleased to sanction the loan and 
grant recommended. 

I am at the same time directed to state, with reference to your observations 
on that part of the Act 1 Tict. c. 21, which authorizes the baronial sessions to 
apply for grants, that however much it may be true that the application of 
those provisions would, in such cases as you refer to, be attended with some' 
advantage, it was not the intention of Parliament that the provisions of an Act 
introduced for a special purpose, and to meet a special emergency, should be 
considered as part of the general law, and it would be necessary again to take 
the pleasure of Parhament thereon before my Lords would feel warranted in 
giving that operation to it. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Speannan 
in Ireland. 



Gentlemen, Treasury Chambers, 15 November 1837. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
tansmitto you for your information and guidance, a copy of their Lordsliips’ 

Minute, of 10th instant, on applications from certain justices of the peace and 
cess-payers in the counties of Tipperary, Galway, and Clare, for advances for 
public works, under the Acts of the last session, cap. 21, which have been 
foiwarded to their Lordships by the direction of the Lord Lieutenant of Ireland 
and upon which you have reported to his Excellency 



Commissioners of Public Works, 
Ireland, 



I am, &c. 

(signed) A. Y. Spent ■man. 



Copy of Treasury Minute of 10th November 183?. 

Read letter from Lord Morpeth, dated 6th of September last, transmitting 
a memoml of the justices of the peace and cess-payers of fee coTntrof 
Tipperaiy praying for an^ advance under the 1st Victoria, c. 21, of 8 72^67., 
for a road m dm baronies of Upper Ormond and Oweny, and Armagh 
ffiereon. Commissioners rf Public 

Read letter from Mr. Drummond, dated 1 1th ult., requesting that the Lord 

decision on the 

traStfrng Oetober, 

in the counties of GalVay and Clie ^ ^ cess-payers 

Acquaint Lord Morpetli, for the information of the Lord Lieutenant of 
Ireland, that the provisions of the Act referred te ™ lui J^jeutenant oi 

intended to moo* Looi„i 7 reierreu to in these applications were 

cfrcuSanceTfr f ““ly* and that to all ordinary 

of this natr sU^fp\rrn?[ r/e 
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Office of Public Works, Dublin, 

May it please your Lordships, 13 February 1838. 

We have the honour to transmit herewith an abstract of an application from 
Lord Viscount Palmerston for a grant from this Board under the Acts of 
the 1st & 2d Will. 4, c.33, and 1st Viet, c.21, of 1,000^. towards building apier 
for fishery purposes at Mullaghmore, in Donegal Bay, and county of Sligo. 

And we beg leave to recommend the same for your Lordships’ favourable 
consideration. 

We beg further to state, that the grants recommended and sanctioned up to 
tills date amount to 87,450/. 16s. 3^., leaving a balance of 12,549/. 3s. 9d. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgovne 

Her Majesty’s Treasury, &c. &c. &c. J. Fadcliffe, ‘ 

The fisheries in Donegal Bay have been latterly prosecuted to a great extent, 
where piers of this nature are most wanted. The remainder of the funds, to 
the amount of 3,000/., will be entirely contributed by Lord Palmerston. 

The proposed work was projected by Messrs. Stevenson, and examined on 
the part of the Board by Mr. Thomas, civil engineer. 

The grant of 1,000/. is strongly recommended for their Lordships’ sanction. 



Gentlemen, Treasury Chambers, 24 February 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your letter of the 13th instant, transmitting an abstract of an application from 
Viscount Palmerston, for a gi*ant from your Board, under the Acts of the 
1st & 2d Will. 4, c. 33, of 1,000 /. towards building a pierfor fishery purposes at 
Mullaghmore, in Donegal Bay, and county of Sligo, which you recommend 
should be acceded to, I am commanded by their Lordships to call your atten- 
tion to the 10th section of the Act 7 Will. 4, and 1 Viet., c. 21, and to request 
you to inform my Lords whether the grant in question might not, if sanc- 
tioned by this Board, be advanced out of the funds made applicable by that 
section to the purposes of the several Acts under which your commission is 
acting.. 

• I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 

Ireland. 



Office of Public Works, Dublin, 

. 1 March 1838. 

I AM directed to acknowledge the receipt of your letter of the 24th ult., on 
the subject of the proposed grant of 1,000 /. towards building a pier for fishery 
purposes at Mullaghmore, and calling the attention of this Board to the 10th 
settion ofthe Act 7 Will. 4, and 1 Viet., c. 21, and requesting to be informed whe- 
ther the grant in question might not, if sanctioned, be advanced out of the 
funds made applicable by that section to the purposes of the several Acts 
under which this Board are acting. 

And I am to acquaint you, that the Board see no reason why this grant 
should not be made out of the monies now in their hands, which may have 
arisen under or by virtue of the 1st Will. 4, c. 54, relating to the fisheries, pur- 
suant to the powers given in the 10th clause of the Act ofthe 1st Viet., c. 21, 
if the Lords Commissioners of Her Majesty’s Treasury please ; but as the 
Board apprehend there is much more discretion given for the application of 
that fund, they thought that perhaps their Lordships would be inclined to 
reserve it for objects that could not be met by the Public Works Act. 

T am further directed to observe, that in the Bill now preparing for the -sea 
fisheries of Ireland, there will be a provision for much necessary work to the 
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fishery piers on the coast, and it is proposed to authorize their Lordships to 
apply the aboTC-mentioned fund towards that purpose. 

I have, &c. 

A. Y. Spearman, Esq,, (signed) JImrt/ R. Paine, 

Treasury Chambers, London. Secretiiy. 



Gentlemen, Treasury Chambers, 21 March 1S38. 

With reference to your letter of the 1st instant, further on the subject of 
the proposed grant of 1,000 1., to Viscount Pahnerston, towards building a pier for 
fisheiy purposes at Mullaghmore, in Donegal Bay, 1 am commanded by the 
Lords Commissioners of Her Majesty’s Treasury to acquaint you, that they are 
pleased to sanction the gi’ant recommended for this work, out of the monies 
authorized to be' so expended by the Public Works Act, originally sug- 
gested by you ; but their Lordships request to be informed whether, in aU cases 
of this nature, you require that the contributions of indiriduals should be 
expended before any advance is made on account of the public money. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 

Ireland. 



Office of Public Works, Dublin, 
Sir, 24 March 1838. 



I AM directed to acknowledge the receipt of your letter of the 21st instant 
conveying the sanction of the Lords Commissioners of Her Majesty’s Treasury 
to the proposed grant of 1,0001., to Viscount Palmerston, towards buildin» a 
pier for fishery purposes at Mullaghmore, in Donegal Bajq and requesting to”he 
informed whether, in all cases of this nature, this Board require that the con- 
tributions of individuals should be expended before any advance is made on 
^count of the public money ; and I am directed to acquaint you, that when 
individuals contribute towards any work to be executed with funds partiaUy 
supplied by grand juries and the Board, the general custom in this office is, 
to call for the contribution to be lodged in the bank to the Board’s credit or 
perfect security given for the amount, and afterwards the work is done by con- 
tract, on public tenders ; but when the funds are supplied jointly by the Board 
and private individuals, the Board occasionally contract with the contributor 
or his agent, for the amount of his estimate, deducting contingencies, payments 
of the grant portion being made only as certain proportions of the whole work 
are executed; generally when one-half of the work i's completed, first payment 
IS made, and another on its completion ; and this is the course proposed to be 
pursued in the present instance, Lord Palmerston being the contractor for the 
work, under a strict legal contract. 



A. Y. Spearman, Esq., 
Treasury Chambers, London. 



I have, &c. 

(signed) Henry R. Paine, 
Secretary. 



Gentlemen, Treasury Chambers, 6 April 1838, 

Having laid before the Lords Commissioners of Her Majesty’s Treasury, 
your communication of the 24th ult., in reply to an inquiry from the Board as 
to. the course pursued by you when making grants to private individuals for 
public works, I am commanded by their Lordships to acquaint you, that they 
concur in the propriety of the course followed by you with respect to grants of 

this description, as explained -in your said letter. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 
Ireland. 
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Office of Public Works, 

iir r. March 1838. 

We hare the honour to trausimt herewith an abstract of an application if om 

® “d a grant of 

818/. 85. 9t?. from this Board, under theActs of the 1st &2d Will 4 c33 and 

i Viet, c 21 for a new road from Ennistymon to Galway, between Baliyna- 
lacken and the Sea; and we beg leave to recommend the same for your Lord- 
ships favourable consideration. ^ 

We beg further to state, that the grants, recommended and sanctioned un to 
this date, amount to 87,450 I. 16 3 d., leaving a balance of 12,549 1. 3 1 Q d. 

We have, &c. 

Tte Lords Commissioners of (signed) J. F. Bur„ne. 

Her Majesty s Treasury, &c. &c. &c. J, Raddle. 



The line w^ surveyed by Mr. Patrick KeUy, surveyor ; and examined, on the 
part of the Board, by Mr. ‘RusseU, their assistant engineer, by whom some 
improvements have been made in the line. 

The proposed work is calculated to open a wild, uncultivated district, the 
inhabitants of which are too poor to defray the expense of its construction. It 
is considered to be, 

1. A work of considerable public utility. 

2. It is the best and shortest line, on engineering principles, between the 
points ; and 



3. The estimate is reasonable, and may be considered ample, as a competent 
contractor is ready to undertake the work for its amount. 

The loan and grant ai-e recommended. 



Gentlemen, Treasury Chambers, 26 March 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your letter of the 14th inst., recommending a loan of 800 and a grant c£ 
818 L 8^. 9 d. to the grand jury of the county of Clare, for a new road from 
Ennistymon to Galway, between Ballynalacken and the Sea, I have it in com- 
mand to acquaint you, that my Lords are pleased to sanction the loan and 
grant recommended in this case. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 

Ireland. 



Office of Public Works, Dublin, 
May it please your Lordships, 9 May 1838. 

We have the honour to transmit herewith an abstract of an application, from 
the grand jury of the county of Kerry, for a loan of 1,400 1., and a grant of 
2,100 1. from this Board, under the Acts of the 1st & 2d Will. 4, c. 33, and 
1st Victoria, c. 21, for a new road from Killarney to Abbeyfeale, with branches 
to Kilmurry and Brosna ; and we beg leave to recommend the same for your 
Lordships’ favourable consideration. 

We beg further to state, that the loans recommended and sanctioned, up to 
this date, amount to 624,608 t. 15 s. 6 d\, and the grants to 89,269 1. 5 s., leaving 
a sum available in the former case of 103,891 /. 4 5. 6 d., and in the latter case 
of 10,730/. 15 5. 

We have, &c. 

The Lords Commissioners of , (signed) J. F. Burpopne. 

Her Majesty’s Treasury, &c. &c. &c. J. Radcliffei 

The proposed lines of road were laid out by Mr. Stokes, the county surveyoy, 
and inspected, on' the part of the Board, by Mr. Gibbons and Mr., Walker, C. E-., 
whose reports are strongly in favour - of ^eir utility, as likely to be attended 
■with most beneficial results, in opening and improving a large mountain and bog 
district. The funds to be provided are 4,200 1 . ; the grand jury have presented 
for 1,399/. 175. 9</., and Colonel Drummond, Mr. H. Herbert, and Mr. A. 
Raymond, are to contribute 700 /., under which circumstances the Board consi- 
ders the application entitled to their Lordships’ favourable consideration. 
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The Board consider, 

1 . Tliat the proposed lines of road are of public utility. 

2. That the best and shortest lines have been selected. 

3. That the estimate is moderate ; for part of the line it is considered low 
but the county surveyor is confident that a solvent contractor can be procured 
to execute tlie work for the amount. 

The loan and grant are recommended. 



Gentlemen, Treasury Chambers, 30 May 1838. 

Having laid before the Lords Commissioners of Pier Majesty’s Treasury 
your letter of the 9th inst., recommending a loan of 1,400 and a grant of 
2,100 I to the grand jury of the county of Kerry, for a new road from Killarney 
to Abbeyfeale, with branches to Kilmurry and Brosna, I have it in command to 
acquaint you, that my Lords ai'e not prepared to sanction the grant of so large 
a sum as 2,100 1. for these works, but that my Lords are not unwilling to grant 
an amount equal to that which may be contributed by individual parties 
interested in the lines of road, or whose properties will be benefited thereby, 
and will be ready to sanction a loan for the remaining sum required to complete 
the works, on the security of grand jury presentments. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. ^i^earman. 

Ireland. 



Office of Public Works, Dublin, 
Sir, 2 July 1838. 

The decision of the Lords Commissioners of Her Majesty’s Treasury, on the 
proposed grant for a new road from Killarney to Abbe)^eale, with branches to 
Kilmuny and Brosna, as notified in your letter of the 30th May last, having 
been communicated to the parties interested, I am directed to acquaint you, 
that one of them, Mr. Fairfield, has in reply put forward a representation, with 
a request that the purport of it might be submitted to their Lordships, under 
the hopes, that if the statement should be verified and considered to offer new 
matter for consideration, under the circumstances their Lordships might per- 
haps be induced to allow this application to be complied with. 

The application was for a grant of 2,100 /., being the moiety of the estimate 
for constructing a new line of road from Killarney to Abbeyfeale ; of the other 
moiety a presentment of 1,400 1. was passed by the grand jury of the county 
of Kerry, and 700 1. provided by subscription of four proprietors, Mr. H. Her . 
belt, Mr. Raymond, Colonel Drummond, and Mr. Fairfield. 

The representations made by the latter (and on inquiry the Board have had 
them fully verified by the county surveyor, and an independent gentleman of 
another part of the same county) state, that Colonel Drummond and Mr. 
Fairfield are very improving landed proprietors ; that they have made other 
roads at their own expense (one in extent 7 h miles, and now given up to the 
county) ; that they not only improved their own property, but have been of much 
general benefit to the country ; that Mr. Fairfield settled himself as a resident 
there for choice, with a view to improvements ; that, in a great measure, owing to 
his exertions and operations, a district that was in a very unsatisfactory and tur- 
bulent state, has become one of order and industry ; that the road now sought for 
would be even of greater general utility than many for which grants have been 
obtained without seeldng for private contributions, that is, before their Lordships’ 
late regulation, and that the project was pressed under some difficulties, and at 
some expense, in anticipation of obtaining the assistance sought for. 

As the Board have every reason to believe all these statements, and as it 
consequently appeal’s to be a peculiar case, and that their Lordships’ intentions 
that the landed proprietors should contribute largely towards improvements, by 
which they will be greatly benefited, have been met by the exertions that have 
been already made^ and are continued, by these gentlemen, the Commissioners 
• of Public Works beg to lay the matter before their Lordships. 



A. Y. Spearman, Esq., 
Treasury Chambers, London. 



I have, &c. 

(signed) D. Corneille, Pro. Sed. 
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GenRemen. Treasury Chamliers, 22 August 1838. 

With reference to your Secretary’s further letter of the 2 d ult. on the subject 
of the application for a grant for a new road from Killarney to Abbeyfeale ^th 
branches to Kihnurry and Brosna, I am commanded by the Lords Commis- 
smners of Her Majesty s Treasury to acquaint you. that my Lords have received 
their representation with much satisfaction, but that they do not think they 

principle explained to you in the letter 

of this Board of 30th May last. 

I am, &c. 



The Commissioners of Public Works, 
Ireland. 



(signed) A. Y. Spearman. 



, XT, Public Works, Dublin, 

May It please your Lordships, 15 May 1838 . 

We have the honom- to transmit herewith an abstract of an application from 
the pand jury of the county Fermanagh, for a grant from this Board, under 
the Acts of the 1st & 2 d Will. 4, c. 33, and 1 Viet., c. 21 , of 549 ^ for a road 
and bridge between the town of Pettigo and Derg Bridge ; and we beg leave to 
recommend same for your Lordships’ favourable consideration. 

The general line,^ of which the road now submitted forms a part, passes 
through three counties ; and the public are indebted in a great degree to the 
exertions of Sir Robert Ferguson, Bart., for bringing the grand juries to act in 
concert with reference to this work. 

We heg further to state, that the grants recommended and sanctioned, up to 
this date, amount to 89,269 5 s., leaving a sum available of 1 0,730 Z. 15 a*. 



The Lords Commissioners of 
Her Majesty’s Treasury, &c. &c. &c. 



We have, &c. 

(signed) F. Burffopne. 

Brooke T. Ottley. 



This is a continuation of the line through part of the county of Donegal 
from Castle Derg towards Pettigo, a loan and grant for which were sanctioned 
by 3 ^our Lordships on the 15th of December last. 

The line was laid out by Mr. Rutledge, civil engineer, and has been examined 
by Mr. Russell, assistant en^neer to this Board, and is a very desirable work; 
in continuation of, and calculated to give effect to the part already in progress 
for opening a wild and mountainous district. 

The grand jury of Fermanagh have presented for a moiety of the expense 
of the road, and one-fourth part of the cost of the bridge, the other fourth part 
to be^ contributed by Mr. Leslie, whose property is connected with that work. 

It is proposed that the monies to be contributed and raised by presentment 
shall be expended, before the outlay of the required grant shall be demanded. 

The grant of 549 is recommended. 



Olfice of Public Works, Dublin, 
May it please your Lordships, 16 May 1838. 

We have the honour to transmit herewith an abstract of an application from 
Colonel Edward Connolly, m. p., for a grant from this Board, under the Acts of 
the 1 st & 2d Will. 4, c. 33, and 1 Viet., c. 21 , of 25/., towards erecting a small 
fishing quay in the harbour of Tiellin, on the coast of Donegal; and we beg 
leave to recommend the same for your Lordships’ favoui-able consideration. 

We beg further to state, that the grants recommended and sanctioned, up to 
this date, amount to 89,269/. 5^., leaving a sum available of 10,730/. 15is. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgoyne. 

Her Majesty’s Treasury, &c. &c. &c. J, Radcliffe. 
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The grant sought being so small in amount, the Board did not think it worth 
incumng the expense of an engineer to report; but requested the inspector 
general of the coast-guard to obtain the report of the inspecting commander, 
on the site proposed, and the propriety of making a grant in aid of the works.; 
an extract of wliich they send for their Lordships’ information 

« That the site appears to me to be the best adapted to the general interests 
of the community, both as regai'ds the fishermen themselves and the purchasers, 
of that commodity, who ari-ive always there from the different parts of the 
country. 

“ The known industry and perseverance in their calling of the Tiellin fisher- 
men deserve every encouragement which the Government may be willing to 
afford.” 

The proposed grant of 2bl. is strongly recommended. 



Gentlemen, Treasury Chambers, 30 May 1838. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
sanction the grant of 25 Z. to Colonel Edward Connolly, m.p., towards erecting 
a small fishing quay in the harbour of Tiellen, on the coast of Donegal, as re- 
commended in your letter of 16th instant. 

I am, &c. 

The Commissioners of Public Worlts, (signed) A. Y. Speat'man. 

Ireland. 



Office of Public Works, Dublin, 
May it please your Lordships, 22 May 1838. 

We have the honour to transmit herewith an abstract of an ajjplicatibn from 
tbe grand jury of the county of Dublin, for a loan of 1,050^., and a grant of 
600l from this Board, under the Acts of the 1st & 2d Will. 4, c. 33, and 1 Viet., 
c. 2 1, towards a new road from Dublin to Rathfai’nliam and Glencullen to Ennis- 
kerry ; and we beg leave to recommend the same for your Lordships’ favourable 
consideration. 

We beg further to state, that the loans recommended and sanctioned, up to 
this date, amount to 627,508/. 15^. Qd., and the grants to 89,269/. 5s., leaving 
a sum available in the former case of 100,991 /. 4 s. 6 d. and in the latter case of 
10,730/. 15 s. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgoyne. 

Her Majesty’s Treasury, &c. &c. &c. J. RadcUffe. 

Although the line of the proposed road lies within the county of Dublin, the 
Board consider it as deserving of their Lordships’ favourable consideration, 
under its peculiar circumstances. The district, although small, is one totally 
unimproved, being situated amdhg the mountains bordering the county of 
Wicldow, and inhabited by a class of persons in the lowest state of civilization, 
holding small patches of uninclosed land by leases of lives, renewable for ever, 
so that no landlord has a direct interest in its improvement. Mr. C. Fitzsimon, 
resident near the spot, who interests himself in the work, contributes a small 
sum to make up the required funds. An inspection has been made by two of 
the members of the Board, and the plan has 'been reported on by Mr. O’Hara, 
civil engineer. 

The Board consider, 

1. That the proposed road is one of public utility. 

2. That the best and shortest line has been selected. 

3. That the estimate is moderate, and calculated fully to cover all -expenses. 

The loan and grant are strongly recommended. 
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Gentlemen, Treasury Chambers, 30 May 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your letter of the 22d instant, enclosing an abstract of an application from the 
grand jury of the county of Dublin for a loan of 1,060 L, and a grant of 600 L, 
towards a new road from Dublin, by Rathfamham and Glencullen, to Ennis- 
kerry, I have it in command to acquaint you, that, under the circumstances 
stated, my Lords are pleased to sanction the loan and grant as recommended 
by you. 

I am, &c. 

^ . (signed) A. Y. Spearman. 

The Commissioners of Public Works, 

Ireland. 



Gentlemen, Treasury Chambers, 30 July 1838. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
desire that the return under-mentioned may be prepared in duplicate, and 
transmitted to me with the least possible delay, for the purpose of being laid 
before the House of Commons, in obedience to an order of the House of 28th 
instant ; viz., “ A Return of the manner in which the Sum of 50,000 L, granted 
to the Commissioners of Public Works in Ireland by the Act 1 Victoria, c. 21, 
was expended, distinguishing the Sums advanced, under the provisions of that 
Act, on applications from presentment sessions.” 

I am, &c. 

(signed) F. Baring. 

Commissioners of Public Works, Dublin. 



Gentlemen, Treasury Chambers, 2 August 1838. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
desire that the return under mentioned may be prepared in duplicate, and 
transmitted to me with the least possible delay, for the purpose of being laid 
before the House of Commons, in obedience to an order of the House of 1st 
instant ; viz., “ A Return of all applications for Grants of Public Money made to 
the Commissioners of Public Works, under the Act 1 & 2 WRl. 4, c. S3, and 
to the Lord Lieutenant of Ireland, under the Act 1 Victoria, c. 21, specifying 
the nature of the proposed Work, the estimated Cost thereof, and by whom the 
application was made, distinguishing those applications on which Grants have 
been made, from those which have been rejected, and the respective amounts of 
such Grants.” 

I am, &c. 

(signed) F. Baring. 

The Commissioners of Public Works, Dublin. 



Office of Public Works, Dublin, 

May it please your Lordships, 13 August 1838. 

We have the honour to transmit herewith an abstract of an application from 
the grand jury of the coimty of Galway for a grant of 930/. 10^., and a loan 
of 900 Z. from this Board, under the Acts of the 1st & 2d Will. 4, c. 33, and 
1st Victoria, c. 21, for repairing the road from Galway to Costello Bay, between 
the bridge of Spiddal and the coast-guard station at Costello Bay; and we beg 
leave to recommend the same for your Lordships’ favourable consideration. 

We beg further to state, that the loans recommended and sanctioned, up to 
this date, amount to 632,208/. 155. Qd., and the grants to 89,894/. 55., leaving 
a sum available in the former case of 96,291/. 4 5. 6d, and in the latter case 
of 10,105/. 165. 

We have, &c. 

The Lords Commissioners of (signed) J. F^ Burgogne. 

Her Majesty’s Treasury, &c. &c. &c. Brooke T. Ottley. 
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The proposed loan and grant are for the completion of a road, partly formed 
and made by the late Mr. Nimmo, at the Government expense. It was brought 
before the Board 1 2 months ago, before tlieir Lordships’ rule was made requir- 
ing subscriptions, and was sent back to the grand jury, the estimate being 
insufficient. It was inspected and reported on by the IJoard’s principal engi- 
neer, Jacob Owen, esq., and is a useful line of road, leading into a waste 
distHct, and one that the Board beg strongly to recommend to their Lordships’ 
favourable consideration. 



Gentlemen, Treasury Chambers, 29 August 1838. 

The Lords Commissioners of Her Majesty’s Treasury having had under 
their consideration your representation of the 13th instant, ti’ansmitting an 
abstract of an application from the grand jurj^ of the county of Galway for a 
grant of 930?. 105., and a loan of 900?., for the repair and completion of the 
road from Galway to Costello Bay, betw'een the bridge of Spiddal and Costello 
Bay, I have it in command to acquaint you, tliat my Lords are desirous of 
being informed whether the formation of this road would not naturally improve 
the. properties through which it would pass, and those in the neighbourhood ; 
and if so, whether the principles upon which at the present time such grants 
are sanctioned should not be made a])plicable in this case as in others, my 
Lords considering it extremely important that grants should not be made, 
except under very extraordinary circumstances, unless the parties locally 
interested shall likewise contribute to the expenditure. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Barmg. 

Ireland. 



Gentlemen, Treasury Chambers, 21 December 1838. 

I A.M commanded by the Lords Commissioners of Her Majesty’s Treasury to 
refer for your opinion, and report thereon, the enclosed application from 
Messrs. J. & P. Blake, for a grant towards repairing the road from Spiddal to 
Costello Bay. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Baring. 

Ireland. 



Office of Public Works, Dublin, 

Sir, SI December 1838. 

The Commissioners of Public Works have had the honour to receive your 
letter of the 21st instant, refening for their opinion and report a memorial 
(herewith returned) from James and Patrick Blake, esquires, for a grant of one 
moiety of the expense for repairing the road from Spiddal to Costello Bay, in 
the county of Galway ; and I am directed to acquaint you, that the memorial 
contains a correct statement of facts, and the Board are anxious to recommend 
its prayer to the most favourable decision of the Lords of Her Majesty’s 
Treasury. 

A great deal has been done by Government to relieve the district of Conne- 
mara from the total want of comihunication under which it laboured. 

Mr. Nimmo, the engineer employed originally, however, commenced the 
works on a scale which tiie Government declined to follow up ; a few of the most 
important^ lines were completed, and the remainder, though much wanted, 
remained in a more or less unfinished state. As the country was poor, and it 
of ^eat importance to take every opportunity of rendering these imperfect works 
available, .the Board, in answer to repeated demands for their completion, 
infonned the parties, that they would recommend as much assistance towards it 
as their powers allowed, which was then to the extent of a moiety grant, and 
encomaged those parties to obtain the other moiety from the grand jury : this 
Costello Bay, was one so circumstanced. 

When, however, that the presentment had been obtained, their Lordships’ 
regulation required a private contribution to the amount of any grant, and in 

this 
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this case made the express inquiry by letter, dated 29 August 1838, whether 
there were not proprietors sufficiently interested to require such a contribution 
from them, and it now appears that there are, but the greater portion are 
absentees and without adequate means. 

The Board, therefore, recommend this grant (a copy of the application for 
which they now enclose) as an especial case, on the grounds of 

1st, That it is of peculiar utility. 

2d, The proceedings having been earned on up to their present state in con- 
sequence of the offers of the Board. 

3d, The object, which is one of much utility, cannot otherwise be accom- 
plished. 



F. Baring, 

Treasury Chambers, London. 



I have, &c. 

(signed) Henry R. Paine, Sec. 



Gentlemen, Treasury Chambers, 8 Jan. 1839. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your report of 31st ultimo, on the memorial of Messrs. James and Patrick 
Blake, praying that the proposed loan of 900 /., and grant of 930 1 1 0 s., towards 
repairing the road between the bridge of Spiddal and Costello Bay, which was 
first brought before you 12 months ago, before their Lordships’ rule was made 
requiring subscriptions, may now be carried into effect ; I have received their 
Lordships’ commands to inform you, that they feel it to be of the highest im- 
portance to adhere strictly to their rule of requiring a contribution from private 
subscriptions equal to one half of the proposed grant, and they consider that 
you should take the greatest care that no expectations are held out to appli- 
cants which may render the enforcement of the rule harsh or unfair. 

If the negotiation between you and Messrs. Blake had not taken place ante- 
cedently to the regulation referred to^ my Lords would have declined giving 
their sanction to the work ; but considering the steps taken by the parties and 
by the grand jury of Galway, my Lords feel that they are under the necessity 
of panting the required authority, and desire that you will proceed ac- 
cordingly. 

My Lords at the same time wish to call your attention to the impolicy of- 
recommending grants for the repairs of roads. The grand jury laws of Ireland 
afford facilities abundantly sufficient for the accomplishment of repairs ; and it 
is mainly to the execution of new works, which could not otherwise be under- 
taken, or effected vrith success, that my Lords conceive that the interference of 
the public should be confined. 

I am, &c. 

(signed) F. Baring. 

Commissioners of Public Works, Dublin. 



Office of Public Works, 

May it please your Lordships, 14 August 1838. 

We have the honour to transmit herevrith an abstract of an application from 
Colonel Edward Connolly, M. p., for a grant of 150/., under the Acts of the 
1 & 2 Will. 4, c. 33, and 1 Viet. c. 21, towards erecting a landing-quay at 
Killybegs, in the county Donegal, and we beg leave to recommend the same 
for your Lordships’ favourable consideration. 

We beg further to state, that the grants recommended and sanctioned, up 
to tliis date, amount to 89,894 1. 5 s., leaving a sum available of 10,105 /. 15 s. 

We have, &c. 

(signed) J. F. Burgoyne, 
Brooke T. Ottley. 

The proposed work is one of great utility, and has been inspected, on the part 
of the Board, by Mr. Bariy D. Gibbins, civil engineer, who reports that the 
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fishermen, from want of that quay, are at present obliged to run their boats on 
the beach, often thereby losing a tide, and always suffering great hardships 
having to take the fish to shore in baskets on their backs, and up to their middle 
in the water, and that this inconvenience is severely felt, and often attended with 
serious loss. A grant of 25 1. was made to Colonel Connolly, under your Lord- 
ships’ sanction, dated the 30th May 1838, towards building a landing-place at 
Tiellin Harbour, and which Mr. Gibbins reports is finished ; that it is an ex- 
tremely useful erection, and very substantially built, with excellent though 
rough material, and that ample value has been given for the money ; and he 
states that it is surprising how much has been done for the amount. 

The Board advert to this latter work, to show the very beneficial result which 
has taken place from a small outlay, and they beg most strongly to recommend 
the proposed grant of 150 1. for their Lordships’ sanction. 



Gentlemen, Treasury Chambers, 29 Aug. 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 14th instant, recommending the grant of 150 1. to Colonel Edward 
Connolly, m. p., towards erecting a landing-quay at Killybegs, in the bay of 
Donegal, I have it in command to acquaint you, that, under the circumstances 
stated by you, my Lords are pleased to sanction the proposed grant. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Baring. 

Ireland. 



Office of Public Works-, 

May It please your Lordships, 7 September 1838. 

On the 15th of May last we had the honour to forward to your Lordships a 
recommendation of a grant of 549 being a moiety of the estimate for con- 
structing that part of the road between Castle Derg to Pettigo which passes 
through the county Fermanagh, and in continuation of the portion of the same 
. line which passes through Donegal, and which was approved by your Lord- 
ships sanction, dated the 15th December 1837- 
We understand from Sir Robert Ferguson, bart., who takes an interest in 
thm work, that, on application at the Ti-easury, he was infoi-med by your Lord- 
secretary, that the moiety grant could not he sanctioned, and that a con- 
tnbution from private sources would be required, equal in amount to the sum 
ot the free ^ant Upon the principle latterly acted upon, we have now re- 
newed from Mr. Murdock, a gentleman of respectability, a guarantee for private 
subscnpfrons, towards the execution of this work, to the amount of one-fourth 
part of the estimated cost of 1,098 I,-, and as the grand jury of Fermanagh have 
presented one moiety (549 1.), we beg to recommend to your Lordships that a 
^ant be made to the amount of 274 1. 10 s., being one-fourth part of the esti- 
mated expense, upon the same condition as that contained in our former repre- 
^ ' r u’ tlie amount presented, and the sum contributed by sub- 
scnption, shall be expended m the first instance. 

arand two presentments passed by the 

ramteuSm “™ty of Tyrone, amounting to 6431. 10s. loi, towards the 
between Tastle Ti ^toss the Derg, and that portion of the new road 

whfrb tn^etf -fwu is to run through that county, and 

forr^^thrsnbiSt portions through Donegal and Fermanagh, which 

eo™municafiin part of this report, wiU complete the line of 

under 1 Victoria, but h™beenlspSd ““ “^istrates and cess-payers 

Sir Robert Ferguson, bart., a guarantee of private 
contributions for a fourth part of the estimated expense viz 270/ webeffto 

to a grant be made of an equal fum 
01 2/ 0 1 . towards tlie accomplishment of this work. 



Printed image digitised by the University of Southampton Library Digitisation Unit 




AND THE COMMISSIONERS OF PUBLIC WORKS, IRELAND. 



37 



Gentlemen, Treasury Chambers, 20 Sept. 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
communication of the 7th instant, further on the subject of the grant you have 
recommended to be made towards constructing that part of the road between 
Castle Derg and Pettigo which passes through the county of Fermanagh, and 
in continuation of the portion of the same line which passes through Donegal, 
I am commanded by their Lordships to acquaint you, that, under the circum- 
stances you stated, my Lords will not refuse their sanction to the grant of 
274 Z. 10 s., being one-fourth of the estimated expense in this case. Their 
Lordships are also pleased to sanction the grant of 270 1, which you have re- 
commended towards the construction of a bridge across the Derg, and that 
portion of the new road between Castle Derg and Pettigo which is to run 
through the county of Tyrone, and which, together with the portions through 
Donegal and Fermanagh, will complete the line of communication. 

I am, &c. 

The Commissioners of Public Works, (signed) A. Y. Spearman. 

Ireland. 



,, . , Office of Public Works, 

May it please your Lordships, 17 Sept. 1838. 

In forwarding the accompanying abstract of an application for a small grant 
(68 1. I s. 7 d.) in aid of the construction of a road, of little more than two 
miles, between the valleys of Glen Swilly and Glen Finn, in the county of 
Donegal, we find it necessary to enter into more than usual explanation, in 
order that your Lordships may understand the object which involves a prin- 
ciple somewhat different from that hitherto acted upon. 

The application comes from Captain J. V. Kennedy, formerly of the Royal 
En^neers, but now acting for Sir C. Style and other gentlemen of property, in 
projects for the improvement of their estates, and of waste districts in particular ; 
and for introducing superior systems of farming andmanagement, and bettering 
the condition of the lower orders. Captain Kennedy is likewise engaged by 
the Board of Education in the introduction of farming instructions to the 
pupils on good principles, adapted to the small scale of ordinary cultivation of 
lands in Ireland. He is a man of considerable energy, intelligence, and 
arrangement. 

His proposition is, that quite approving of the principle adopted by this. 
Board of making roads, as far as may he, of superior construction and of ample 
dimensions, that still there are many cases where the outlay on that scale can- 
not be afforded (especially since the grants are now only made in proportion to 
private contributions), and where in the first stages of improvement such a 
degree of comparative perfection is not absolutely requisite, but where the 
establishment of communications on a very inferior scale would render vast- 
benefit to the country, by affording an opening of gradual improvements, which 
would very soon lead to the necessity for further improvements to the same^ 
communications, one leading principle being strictly attended to, namely, that 
the best lines be invariably selected, so that whatever may he executed shall, 
tend towards the best ultimate end, to whatever extent it may be carried sub- 
sequently. 

On tbis principle he applies for the grant in, question, amounting to only 
68 1 . Is. 7 d., for making a road exceeding two statute miles in length, he him- 
self or the proprietor providing an equal sum, and he himself undertaking the 
work on a definite plan and specification,. 

The general character of . the work will he, that the road he drained, and 
formed, and (in this case) with very favourable slopes, the steepest being 1 in. 
40, to be 15 feet wide, of which at least nine be gravelled, provided with the 
necessary drains, and the only bridge to be of timber, nine feet wide and 24 
feet span. It would form the connecting link of a line through the country,, 
that must eventually he very useful for public convenience, 
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"We are quite satisfied that the principle on which this application is made is 
beneficial, and we believe that great good might be done to the country by the 
encouragement of these small efforts when judiciously applied. We have, with 
your Lordships’ sanction, recently ordered on a very useful little work in this 
way, by the grant of 25 1. towards a landing-quay at Tielin on the coast of 
Donegal; but as such a system will not bear the expense of emplojdug engineer 
to maice surveys and investigations, it is only applicable to cases where a perfect 
showing is made good, and upon authority on which reliance can be placed 
that a really adequate beneficial object of public utility will be obtained for the 
outlay. 

Captain Kennedy being himself an engineer, and having had a peculiar expe- 
rience in similar operations, has laid before the Board a thorough description 
of the object, accompanied by sketches, that only require confirmation as to 
the leading particulars, which confirmation the Board have obtained, partly ffom 
Mr. Russell, one of their own engineers, and who is acquainted generally with 
the country, and partly from replies to certain queries fi-om one of the Board’s 
overseers in the neighbourhood, an intelligent man, who had been directed to 
visit the spot for that object. 

We therefore feel no hesitation in strongly recommending }’^our Lordships to 
sanction this grant, as a most useful application of a very small sum in co- 
operation with very energetic and judicious efforts for the improvements of a 
part of one of the most wretched counties in Ireland. 



Lords Commissioners of 
Her Majesty’s Treasury, &c. &c. &c. 



We have, &c. 

(signed) J. F. Burgoyne. 
J. Radcliffe. 



Gentlemen, Treasury Chambers, 28 November 1838. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury your 
letter of the 17th ultimo, in which you recommend, for the reasons thiein 
stated, that you should be authorized to make a grant of 68^. Is. d. to 
Captain Kennedy, in aid of a road between Glen Swiliy and Glen Finn in* the 
county of Donegal, I am commanded by their Lordships to acquaint you that 
they are of opinion that the proposed grant in this case may be sanctioned with 
advantage to the public, if there be any security for the future maintenance of 
the proposed road m a proper state, upon which point they would be glad to 
receive information. ° 

I am, &c. 

The Conunissioners of Public Works, (sigired) A . Y. Spearman. 

Ireland. 



umce 01 Fublic Works, 



whilh h wf ®Pf™an’s letter of the 28th Noremter 1838, in 

Commissioners of Her Majesty’s Treasury 
I S f oPf ed grant of 681. \s. 7d. to Captain Lnnedy, in 

fte fntur; ™ to the public, if there be any security for 

thei^ InJrisW in aproper state, upoi which point 

theu Lordships would be glad to receive information-— 

ascertained that a nominal 

STS^t a ®™otioned for the road in question, at the road sessions, 

TaS^^w^Vb ™ doubt will be confirmed at the 

exnense chieflv it -will . taken m it by the landed proprietors, at whose 

itSre mafntenr^e^ to be a very reasonable security for 

Its luture maintenance, and the best that can be weU devised. 



Secretary to the Lords Commissioners 
of Her Majesty’s Treasury, 

&c. &c. &c. 



I have, &c. 

(signed) H. R. Paine, 
Secretary. 
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Gentlemen, ^ Treasury Chambers, 5 February 1839. 

Under the circumstances stated in your letter of the 24th ultimo, I ntn 
commanded by the Lords Commissioners of Her Majesty’s Treasury to com- 
municate to you their sanction for the proposed grant of 681 Is. 7 d. to 
Captain Kennedy, in aid of a road between Glen Swilly and Glen Finn, in the 
county of Donegal, as recommended in your report of the 17th September 
last. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Baring. 

Ireland. 



Office of Public Works, 

12 November 1838. 

I AM directed by the Board to request you will move the Lords Commissioners 
of Her Majesty’s Treasury to give the necessary directions for the transfer to 
their credit in the Bank of Ireland, on account of grants of the following lines, 
amountingin the whole to 5,463Z. 17-?., being in part of sundry grants sanc- 
tioned by their Lordships for works now in course of execution under the 
direction of this Board ; viz. — 



Road from Cahirciveen to the Sea at Ballinskelligs, between 
Kilcoman and the Cross of Clahanamoe _ _ _ 

Road from Clifden to Galway and Westport . - _ 

Road from Letterkenny to Dunglow - _ _ _ 

Road from Letterkenny to Creeslough - - - 

Road from Woodford to the new line of road to Limerick - 
Sundry roads in the barony Traghteemon and county 
Kerry - 

Road from Tralee to Castlemaine, between the Bridge of 
Ballymullen and Castlemaine - - - - 

Road from Tully to Galway and Westport, between the Sea 
at Culfin and the new road near Bunowen Bridge 
Road from Ennistymon to Galway, between Ballynalacken 
and the Sea Uuay in the harbour of Tiellin, on the coast 
of Donegal - 

Road from Dublin, by Rathfarnham and Glencullen, to 
Enniskerry - 



£. s. d. 

550 - - 
457 2 5 
816 2 - 
821 14 5- 

500 - - 

362 -11 

500 - - 

413 8 6 



25 - - 

600 - - 



Total 



£. 



5,463 17 “ 



A. Y. Spearman, Esq. 
Treasury Chambers, London. 



I have, &c. 

(signed) H. R. Paine. 



Gentlemen, Treasury Chambers, 28 November 1838. 

I AM commanded l)y tbe Lords Commissioners of Her Majesty’s Treasury to 
acquaint you, that the necessary directions have been given for the transfer to 
your account at the Bank of Ireland of the several sums, amounting in the 
whole to 5,463 Z. 175., applied for in your letter of the 12tii instant, being for 
advances on account of grants for works sanctioned by this Board. 

I am, &c. 

The Commissioners of Public Works,- (signed) A. ¥. Spearman. 

Ireland. 



Office of Public Works, Dublin, 

Sir, 15 November 1838. 

I AM directed by tbe Commissioners of Public Works to request tbe sanction 
of the Lords Commissioners of Her Majesty’s Ti’easury to a further grant of 
249. E 4 > 600 L, 
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600 1; for the completion (in conjunction with a like amount from the countiesl 
of the new road in the counties of Cork and Kerry, between Kenniare and 
Glengariff. 

As this is the second time they hare had occasion to make such au appeal 
a circumstance which they much regret, tlieir Lordships will of course expect 
as ample information as possible to account for the continued excess of expen 
diture beyond the estimate. ‘ ^ 

The Commissioners explained in their former letter of the 21st September 
1836, the peculiar nature of this work, with the circumstances that rendered 
any calculation of the precise expense that would be necessary for its comple 
tion very uncertain. And they have now to state, that such causes and 
difficulties have continued without intermission, as may be in some measure 
confirmed by the length of time (two years) that has been occupied in the 



The following extract from the report of the resident engineer will exnhiti 
the difficulty in estimating the cost of this work : ^ 

“ In the last year, and the preceding one, the effect of the almost constant 
rains in the mountain was such as would have defeated any apparently reason 
able calculation. Those unacquainted with our circumstances can have no idea 
of It ; labourers cannot do half the proper day’s work, and what they do has 
frequently to he done over again ; on the arrival of fine weather, they almost 
aU quit the work to save turf, &c., and seldom have I been able to keep anv 
good labourers, though advancing their wages to lOii. a day, and payinir them 
weekly m advance of the returns. Work is thus delayed, while the w^es 
overseers and others continue a constant drain.” ^ 

In consequence of their Lordships’ expression of disapprobation of such 
excesses over estimated expenditure, the Commissioners took tlie libertv of 
explaining m their letter of the 5th November 1836 why this inconvenirace 
must he occasionally inevitable, notwithstanding every precaution; and they 
beg now to add, that eveiy effort shall he continued to meet their Lordship? 
desne on this, as wen asm every other matter, and they hope for favourable 

SSsMp? “ W 

The Commissioners trust that it maybe considered that very few of such 
Wn considering the gi-eat variety of works in whTcliThey Ta™ 

been engaged, added to the inconvenient manner for veiw minute siroerin- 
frndence m which their works are dispensed over remote parts of this comtry 
They can also show an actual saving in several expenditures, of which the puMc 
and counties, or other parties concerned, wiU ha4 tlie benefit ^ 

Ltent of waste'irdsTaKatg^r^^^^^^^^ ^ 

of, such assistance, has been entirely owing to large proportion 

efforts of the gentlemen of the courtv to ?n f energetic 

Act of ParliamFt which warpassed 

hut to the misf uLM'’obj^tTTnd^LcrM'’S^^^ ‘f "f 

Covernment and of ParUament. “ as well worthy of tlie support of the 



(signed) 



1 have, &c. 



The Secretary to the Lords Commissioners 
01 Her Majesty’s Treasurj’. 



Henry R. Paine, 

Secretary. 
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May it please your Lordships Public Works, 

We haye the honour to transmit herewith an abstract of an a^lSatto 
the grand jury of the county of Clare, for a loan of ssn; I r 

1,2501. from this Bom-d, under the Acts of the 1 & 2 Will. 4, ’c 33 and 1 Vich 
c. 21 for making a hne of road through the mountain district, borTering tfe 
Xndfnrd^’”''' between Ennis® and 

Your Lor Jhips have already sanctioned a grant in aid of a road of which 
his IS a contouation, in the county of Galway, as signified by yoursecretey’s 
lettei-, dated the 15th July 1837. The estimate is 2,4971. A nksentmentTas 
been obtained for 8971. ; and Mr. Moloney, a gentleman who’^has c^Lm 
mth the Board on previous occasions in obtaining funds for opening waste 
districts, and who has contributed towards tte consteuotion of such roSls has 

guaranteed that the additional sum of 3501. shall be provided, if no? by pr? 
sentment, out of his own pnvate property, “although” (as he writes to^the 
Board) the subscriptions I have already made for public works of this 
nature, amounting to 1 , 0001 ., are greater than the circumstances of w 
numerous family would justify me in offering ’’ ^ 

Your Lordships have adopted a rule of not sanctioning grants in aid of 
roads, except in proportion to the amount of individual subscriptions, Tie?' 
under very pecuhar circumstances ; and this, we beg to submit, is such a case 
The road before ^uded to, of which this is proposed as a continuation, was 
recommended on the understanding that every exertion should be made by 
? presentment for the moiety of the estimate of the 
Clare portion, as otherwise there would be no public communication, the line 
now being made endmg at the bounds of Galway couiity, in a wild mountain 
district, and your Lordships not having laid down the regulation before men- 
tioned at the period of this arrangement. We promised to assist Mr. Moloney 
by recommending a grant of one moiety, which we now beg leave to do, consi’ 
dermg the line of road a most useful one, and passing through a district now 
very thinly inhabited, and capable of vast improvement, which it is likely to 
receive from the exertions of its intelligent and enterprising owner, Mr. Molonev 
you? LOTdsSps ™ completion of that formerly san cHo„„ri by 

ftirtber to state, that the loans recommended and sanctioned un to 
this date amount to 660,608/. 16^. 2d., and the grants to 90,656/ 16^ 7d 
leavmg asum available in the former case of 86,638/. 12^. 5d: and in the iatte'r 
case of 9,343/. 3^. 5d, as per annexed statement. 



The Lords Commissioners of 
Her Ma^sty’s Treasury, &c. &c. &c. 



We have, &c. 

(signed) . Jp] 'Burgoyne. 

. Brooke T. Ottley. 
John Radcliffe. 



Loans: 



Fund under 1 & 2 Will. 4, c. 33 
Ditto - 6 & 7 Will, 4, c. 108 



Paid into Exchequer to the 191h of October, in- £. s. d. 

f-",' 193,066 19 8 

ut which has been applied in payment of interest on 

Exchequer bills 45,919 11 1 

Applicable for re-issue of Exchequer bills - - ' 



* This includes 8,449/. 2 s. 3d. profit to the public on the 
interest account. 

Amount of loans sanctioned to this date, deducting those relinquished - 
Balance 

I 

Exclusive of the sum of 50,000/., which may be made available, under the 1 & 2 Will. 4 , 
o8, s. 14, at the discretion of the Lords of Her Majesty’s Treasury. 



£. 


s. 


d. 


600,000 






100,000 


- 


- 


600,000 


- 


- 


*147,147 


8 


■7 


747,147 


8 


7 


660,608 


16 


2 


86,538 


12 


5 
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Grants : 


£. s. d. 


f. S. i. 


Fund under 1 & 2 Will. 4, c. 33 
Ditto - 1 Viet. c. 21 - 

Amount of grants sanctioned to this date 


- 50,000 - - 

- 50,000 - - 1 


100,000 - - 
90, 050 16 7 


Balance 


£. 


9,343 3 6 



This includes the suni of 4,219/. IQs. Qd. sanctioned for Tralee Harbour. 



This proposed road is a continuation of the line of mountain road through 
part of the county Galway, from Woodford to the new line of road to Limerick, 
for which a loan and grant have been sanctioned by the Lords of Her Majesty’s 
Treasury on the ]5th of July 1837, and will complete the communication. 

The line was laid out by Mr. Boyd, county surveyor for Clare, and examined 
on the part of this Board by Mr. Russell, their assistant-engineer. 

The Board consider — 

1. That the proposed road is one of public utility. 

2. That the line surveyed is capable of improvement, and will be altered in 
the execution, according to the suggestion of Mr. Russell. 

3. That the estimate is moderate, and calculated fully to cover all expenses. 

The loan and grant are strongly recommended. 



Gentlemen, Treasury Chambers, 8 January 1839. 

The Lords Commissioners of Her Majesty’s Treasury having had under their 
consideration your report of 20th ultimo, wherein you recommend a loan of 
850/. to the grand jury of the county of Clare, and a gi'ant of 1,250/., towards 
the expense of constructing a road from Ennis to Woodford, in continuation of 
the new line of road from Woodford to the road at Limerick, already sanctioned 
by their Lordships, and state that the grand jury of the county of Clare have 
presented the sum of 897/. for this road, and that the remaining sum of 353/., 
required to make up the moiety of the estimated expense, will be provided for 
by an additional presentment, or contributed by James Moloney, Esq., I have 
received their Lordships’ commands to inform you, that considering the pro- 
posed loan and grant are for the completion of a work already sanctioned, my 
Lords are pleased to acquiesce in your strong recommendation. 

Before, however, any advance is made under the authority now communicated 
to you, my Lords desire that you will take a security from Mr. Maloney for the 
advance of the sum of 353/. guaranteed by him, such payment not to be called 
for from him in the event of the grand jury of the county of Clare malting the 
required presentment. 

I am, &c. 

Commissioners of Public Worlcs, (signed) F. Baring. 

Dublin. 



Office of Public Works, Dublin, 

May it please your Lordships, 21 December 1838. 

We have the honour to transmit herewith an 'abstract of an application from 
the grand jury of the county of Tipperary, Lord Kingsborough, and the 
Honourable Robert King, for a grant from this Board, under the Acts of the 
1 & 2 Will. 4, c. 33, and 1 Viet. c. 21, of 400/., for a new line of road from 
Ballyporeen to Lismore, between Ballypcreen and the boundary of the counties 
of Waterford and Tipperary, and we beg leave to recommend the same for 
your Lordships’ favourable consideration. 

We beg further to state, that the grants recommended and sanctioned, up 
to this date, amount to 90,656/. 16 5. 7 d., leavine a sum available of 
9,343/. 35. 5f/. ^ 

IV e have &c • 

The Lords Commissioners of (signed) J. F. Burgoi/ne. 

Her Majesty’s Treasury, &c. &c. &c. J. Raddle. 
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, grand jury- have not yet presented for the mason work on this line, bat 
the fainily of the Earl of Kingston are ready to guarantee the construction of 
the entire works. 

This line of road was Imd out by Mr. Mackenzie, C. E. This pro- 
ject was under the copideration of the Board previous to the adoiition of the 
principle of limiting the amount of the free grant to the sum contributed by 
parties interested, and the. Commissioners were then disposed to recommend a 
grant to the extent of one-third of the estimated cost. It is a desirable work, 
opening a tract of mountain country, and the grant of 400 Z. is strondv 
recommended. ° 

The Board consider — 

1 . That the road is one of public utility. 

2 . That the best and shortest line has been selected. 

3. That the estimate is moderate, and calculated fully to cover all ex- 
penses. 



Gentlemen, Treasury Chambers, 7 January 1839. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your communication of the 21 st ult., ti-ansmitting an abstract of an application 
from the grand jury of the county of Tipperary, Lord Kingsborough, and the 
Honourable Robert King, for a gi-ant of 400 I for a new line of road from 
BaHyporeen to Lismore, which you recommend for the favourable consideration 
of this Board, I am commanded by their Lordships to acquaint you, that they 
will be ready, on your recommendation, to sanction the grant for 400/. for this 
work, so soon as the full presentment required from the grand jury of the 
county of Tipperary shall have been made, but that so many difficulties and 
technicalities have been raised in respect to grand jury presentments, that my 
Lords of opinion that the anticipation of such an act of the grand jury, 
even with the unexceptionable security offered, might lead to future embarrass- 
ments. 

I am, &c. 

The Commissioners of Public Works, (signed) F. Baring. 

Ireland. 



Office of Public Works, 

May it please your Lordships, 7 Februaiy 1839. 

We have the honour to transmit herewith an abstract of an application from 
the grand jury of the county of Kerry for a loan of 250 /., and a grant of 76 1. 
from this Board, under the Acts of the 1 & 2 Will. 4, c. 33, and 1 Viet. c. 21 , 
towards the construction of the bridge at Filedrenagh in the county of Kerry’ 
tind the approach thereto, and we beg leave to recommend the same for your 
Lordships’ favourable consideration. 

We beg further to state, that the loans recommended and sanctioned, up to 
this date, amount to 662,358 1. 16 s. 3 d, and the grants to 90,656/. 16 s. 7 d., 
leaving a sum available in the former case of 84,788 /. 12 s. 5 ^/., and in the 
latter case of 9,343 1. 3^. 5 d. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgogne. 

Her Majesty’s Treasury, &c. &c. &c. J. Radcliffe, 

The approach for which this loan is recommended is immediately connected 
with the bridge of Filedrenagh, for which a grant of 110 /. 85 . was sanctioned 
per Treasury letter of the 19th October 1837> which work has been hitherto 
suspended by the Board until the approaches should be provided for ; the 
grant is in aid of the construction of this approach ; a similar sum is to be 
provided by Charles O’Connell, Esq. ; the loan and grant are sfrongly recom- 

249* F 2 mended. 
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mended, being for a useful public improvement ; the estimated expense of the 
whole is 523 ?. 9<y.. 

£. s. d. 



Of which is provided, presentment 
Grant sanctioned in 1 837 _ _ . 

Grant now sought _ - _ 

To be provided by Charles O’Connell, Esq. 



201 9 - 

no ~ - 
76 - - 
76 - - 



523 



9 - 



The work was laid out by Mr. Stokes, the county surveyor, and the plan was 
inspected, on the part of the Board, by Mr. John Walker, civil engineer. 



Gentlemen, Treasury Chambers, 23 February 1839. 

I AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
convey to you their authority for a loan of 25f) 1. and a grjint of 76Z.’to tlie 
grand jmy of the county of Kerry towards the construction of the bridge at 
Filedrenagh in that county, and the approach thereto, as recommended in your 
letter of the 7th inst. 

I am, &c. 

The Commissioners of Public Works, (signed) G. J. Pennington, 
Ireland. Pro. Sec. 



OfSce of Public Works, 

May it please your Lordships, 14 February 1839. 

With reference to the memorial of Mr. D’Arcy, of Clifden, Connemara, 
herewith returned, for the grant of a moiety of the sum required for malHng 
a new road from Streamstown to Cleggan, the Board have to report, that they 
.have had it examined by an engineer, and they are perfectly satisfied that a 
communication is very much wanted in the direction sought for ; that the 
,district is poor, and without approach available for carriages or traffic, except 
on the most miserable scale ; that it is susceptible of improvement, and that 
a road there would open an useful line for promotion of the fisheries. 

It is such a work as would be fully entitled to a grant of a moiety of the 
estimate, but for the recent regulation of your Lordships, requiidng contribu- 
tions from proprietors to an- equal amount ; but it is an occasion that perhaps 
your Lordships might be pleased to dispense with that regulation, on the 
following grounds : 

1st. That Mr. D’Arcy, the proprietor most interested, it is understood, has 
not the means to make such an advance, but is at the same time entitled to 
every support, from being an almost constant resident in that remote district. 

2d. That the project was entered into, and even presentment passed, previous 
to your Lordships restriction, and under contemplation of obtaining the moiety 
grant, Board having always at that time encouraged the parties interested 
m obtain ’moiety presentments for roads in the barren districts of the county of 
Galway, instead of presenting memorials to Government for tlieir being con- 
structed exclusively by the public. 



3d. The plan induces a line of road all round the coast of the peninsula to 
Cleggan whereas the Board proposed that it should only penetrate well into it, 
to Claddaghduye, as also to reduce the width of 21 feet to 16, by which double 
means considerable sum will be saved, and only so much executed as is of 
essential importance. 

We heg to enclose the usual recommendation for a loan of 2,050 and a 
^ant of 2,089?. 5s. 5rf. for this road, in case your Lordships should be pleased 
to sanction them ; and beg further to state, that the loans recommended and 
sancUoned up to this date, amount to 664,908?. 16 5. 2«?., and the grants 
leaving a sum available in the former case of 
82,238?. 125. 5<?., and in the latter^case of 9y34.3 ?. 35. fid. 



To the Lords Commissioners 
of Her Majesty’s Ikeasur)^, London. 



We have, &c. 

(signed) J, F. Burgoyw. 
J. Raddiffe. 
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The proposed line of road was kid out by Mr. Henry Clements, the county 
surveyor, and inspected, on the part of this Board, by Mr. Barry D. Gibbons, G. E. 

The loan and ^ant are strongly recommended for the reasons set forth in 
the accompanymg letter. 



Gentlemen, Treasury Chambers, 23 February 1839. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your report, dated ] 4th instant, upon the memorial of Mr. D’Arcy of Clifden 
Connemara, praying for a loan of 2,050 1 and a grant of 2,0^9 1. 5s 5 d towards 
the fomation of a new line of road in the county Galway, in which report you 
stron^gly recommend a compliance with this application ; although it wiR not be 
possible that the regulations of this Board requiring contributions from the 
proprietor to an equal amount should be complied with, I am commanded by 
their Lordships to state, that as the presentment of the grand jury of the county 
of Galway was made prior to the rule of this Board to which you refer my 
Lords are pleased to sanction this grant and loan. ’ ■' 

I am, &G. 



The Commissioners of P,ublic ‘Works, 
Ireland. 



.(signed) 



Cr. F. Pennm^F>n, 

Pro Sec. 



. Office of Public Works, Dublin, 

May It please your Lordships, J 2 March 1839. 

We have the honour to transmit herewith an abstract of an application from 
.the grmd jury of the county of Kerry, for a loan of 1,3501, .and a grant of 
1,360(. 18s. 6d., a moiety of the estimated expense from this Board, under 
the 1 & 2 Will. 4, c. S3, and 1 "Piet. c. 21, for a road from Dingle to .the 
harbours of Smerwick and Ballinahow, between the quay of Dingle and the sea 
at Ballydavld and Ballynahow, and we beg leave strongly to recommend the 
same for your Lordships’ favourable consideration. This application had been 
brought under the consideration of this Board previous to your Lordships’ 
recommendation requiring private contributions, and we had agreed to recom- 
mend the loan and grant upon the adoption by the grand jury of certain altera- 
tions in the line, which appeared to be desirable, and which was not finally 
acceded to until the summer assizes of 1838 ; a delay consequently took place 
in making the recommendation. 

We beg further to state, that the loans recommended and sanctioned to this 
date, amount to 667,2081. 1-6 s. 2d., and -the. grants -to 92,8221. 2s., leaving 
a sum available in the former case of 79,9381. 12 s. 5d., and in the latter case 
of 7 , 1771 - 18 s. 

We have, &c. 

The Lords Commissioners of (signed) J. F. Burgome. 

Her Majesty’s Treasury. J, Ba^cliffe. 



This line of road was laid out by Mr. Stokes, the county surveyor, and 
inspected, on part of the Board, by Mr. James B. Farrell, C. E. The Board had 
agreed to recommend this grant before their Lordships’ rule limiting the mnount 
of grant to that of private pontribution, but the recommendation was delayed 
in consequence of the Board requiring the line to be altered,, and which was 
only acceded to by the grand jury at l^t summer assizes. 

The Board consider, 

1st. That the proposed road is one of public utility. 

2d. That the line, as altered, is the best and shortest. 

3d. That the estimate is moderate, and calculated fuUy-to coyer fill expenses. 






F 3 ' 
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Gentlemen, Treasury Chambers, 28 March 1839. 

Having laid before the Lords Commissioners of Her Majesty’s Treasury 
your, letter of the 12th instant, transmitting an abstract of an application from, 
the grand jury of the county of Kerry, for a loan of 1,350/. and a grant of 
1,360/. 185. Qd. for a road from Dingle to the harbours of Smei-wick and 
Ballinaliow, between the quay of Dingle and tlie sea at Ballydavid and Ballyna- 
how, I have it in command to acquaint you, that under the circumstances stated 
my Lords are pleased to authorize the proposed loan and grant. ^ 

I am, &c. 

The Commissioners of Public Works, (signed) G. J. Pennington. 

Ireland. 



Office of Public Works, Dublin, 
May it please your Lordships, 4 April 1839. ^ 

With reference to our former recommendation of the 7th April 1836 for 
your Lordships’ sanction, which was subsequently obtained under date of 16th 
of same month, for our making a grant of 3,000 /. towards the erection of 
a bridge at Kenmare, in aid of the expenses, of which the Marquis of Lans- 
downe was to contribute 3,000 /., we beg leave to obsei-ve, that after obtaining* 
the sanction, we endeavoured to obtain tenders for erecting the masonry work 
of the bridge by contract within the estimate, but without effect, although we 
kept open the period for receiving them for a length of time. We have been at 
last driven to undertake the work ourselves hy day labour, the Marquis of 
Lansdowne having guaranteed to increase his subscription by 200?., we under- 
taking to recommend for your Lordships’ sanction a similar advance to the 
amount of the grant. We now beg leave to recommend that your Lordships’ 
sanction be given to our making a grant of 3,200 L instead of 3,000 as before 
mentioned, at the same time that we hope to be able to have the work executed 
for a sum something within tliat of 6,400?., although from the remoteness of 
the district, and the contingencies attendant on the works of tliis nature it is 
•difficult to calculate at this period of the progress. ^ 

We have, &c. 

™ . . (signed) J. F. Burgoyne. 

Ihe Lords Commissioners of Brooke T. Ottley. 

Her Majesty’s Treasury, &c. &c. &c. ' 



Treasury Chambers, 

Gentlemen, 24 April 1839. 

1 AM commanded by the Lords Commissioners of Her Majesty’s Treasury to 
acquaint you, that under the circumstances stated in your letter of the 4th 
mstant, they are pleased to sanction your making a grant of 3,200?., instead of 
3,000 ?., as authorized by the letter of this Board of the 16th April 1836, 
^ erection of a bridge at Kenmare, agreeably to your recommen- 

I am, &c. 

The Commissioners Pubhc Works, (signed) G. J. Penningtm. 



, T 1 . . Office of Public Works, Dublin, 

w 10 April 1839. 

We bare the honour to transmit beremth an abstract of an application from 
the ^-and jury of ttie county of Kerry, for a loan of 1,400 f., and a grant of 
863 f., under the Acts of 1st & 2d Will,.4, c. 33, and 1 Viet., c. 21, towards 
mw'r D Killamey to Abbeyfeale, between Ballina- 

mpuO ™ f Brosna, with a branch to Kilmuriy, and we beg leave to recom- 
mend the same for your Lordships’ fav®urable consideration 

We 
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We beg to acquaint your Lordships, that an application for nearly the same 
work has been submitted to you before, a loan of 1,400 f. and a grant of 3,100f 
having been recommended by a letter from us, dated 9th May 1888, to which 
your Lordships in reply, dated 30th of same month, refused assent to any grant 
exceeding what should he contributed by the parties to be benefited. 

Another explanatory statement was transmitted from us, dated 2d July 1838 
to which your Lordships replied, under date of the 22d of August, that you 
could not depart from the rule laid down. 

In order to obtain, under these circumstances, the more important part of 
the object, one branch road is to be deferred, the county (Kerry) has passed an 
additional presentmen t(not requiring a loan), and the landed proprietors have 
increased their subscription to an aggi*egate amount of 853 and the proposed 
grant is limited to that same sum. 

We beg further to state, that the loans recommended and sanctioned up to 
this date amount to 664,609 5 5. 6d., and the grants to 96,363 Z. 10 5. 6d., 

leaving a sum available in the former case of 94,310^. 35. 6d.,* and in the 
latter case of 3,636/. 9 5. 6d. 

We have, &c. 

(signed) J. F. Furgoyne. 

The Lords Commissioners of Brooke T. Ottley. 

Her Majesty’s Treasury, &c. &c. &c. 



The proposed line of road was lain out by Mr. Stohes, the county surveyor, 
and inspected, on the part of the Board, by Mr. Gibbons, and Mr. Walker, C.E., 
whose reports are strongly in favour of its utility, as likely to be attended with 
most beneficial results in opening and improving a large mountain and bog 
district. The Board consider, 

1. That the proposed line is one of public utility. 

2. That the best and shortest line has been selected. 

3. That the estimate is moderate, and calculated fully to cover all expenses. 

The proposed loan and grant are strongly recommended for their Lordships’ 
sanction. 



* This sum of 94,310 Z. 3 s. 5 d. does not include the sum of 50,000 Z. placed at the disposal of your 
hordships for loans in Ireland, by the 14th section of ilie Act of 1 & a Viet. c. 88. 



Printed image digitised by the University of Southampton Library Digitisation Unit 



PUBLIC WORKS, IRELAND. 



RETURN of Roads under the Management of 
the Commissioners, and of Expenditure thereon ; 
also, Copy of Correspondence respecting the 
Disposal of 50,000?. under 1 & 2 Vic. c. 21, 



( Sir Robert Ferguson.) 
(Mr. French.) 



Ordered, by The House of Commons, to be Pfintedf 

7 Ma^ 1839. 



[Pnce 6 d.'] 



249. 
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